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SUB JR CF i AIL CONTRACT FH --732 } ■= IGF #!6 OFF-LINE PRINTER 
IN AC CORDANCE WITH THE 24-25 AUG MEETING WITH AIL, SA 
DECISION HAS BEEN 


AND 


ECP #16 IN FY- 6 S IN LIEU OF FY-«w» 


. C 7 


TO PURCHASE OFF-LINE PRINTER IN 
THIS DECISION DOES NOT ALTER 


25X1 
25X1 


THE TOTAL COST OF THE ECP* HOWEVER THE FY -66 COST IS INCREASED BY 

APPROXIMATELY $li 5 , 000 „ REQUEST YOU ADVISE AIL IMMEDIATELY OP' THIS 
DECISION . 

END OF MESSAGE 
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osjch 


5 October 



1965 


Subject! AIL ECP 1987-23, Contract FH-7321 


Dear Frank, 


This ECP (12 July 1965 revision) was discussed in 
detail with using command personnel at AIL on 14 September and was 
found acceptable to both the SPO and SAC, Accordingly, the ECP 
is technically approved. Request you provide AIL with formal 
approval. 


Copy toi Col Worley 


Regards, 

STAT 


APPROVED: 

STAT 
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EUUlNBl'iitlNU STUUX pj 

CHANGE PROPOSAL g 

EMR 

i 

DATE 7 / 12/65 

AFFECTS s 

NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY 

MPC/CPC 

PART NO. MODEL OR TYPE 

TITLE OF PROPOSAL* ANALOG DATA PROCESSOR 

NATURE OF PROPOSAL* 

Improved analog processing and intersystem data transfer. 
Includes modifications to MPC and CPC with delivery of two wideband 
ground recorder/reproducers, one with a wideband loop capability. 
Associated handbooks, training and provisioning are also included in 
price. 


REASON FOR PROPOSAL* 

•Improved analog processing providing "Quiok Look" and 
intersystem dubbing capabilities. 

NOTE: Supersedes in its entirety the previous Contractor proposal 
J-1952 dated l|./20/65 


rS 


CP 


ESTIMATED COST AND TIME INVOLVED* 

ADDITIONAL FUNDING REQUIRED* 

ESTIMATED - COSTT0R K'rr'S'"Oft'l ) ARTS V'b b 0 0 , oocr 


ADDITIONAL FUNDING REQUIRED jFY66-$500, 000 


DIMS AFFECTED BY PROPOSAL: 


' 

MISSION 


om> 

iSlERii-" 

WT. OR 

foots & 

MA'iNT. 

rarer 

FLIGHT 

MAINT. 

SAFETY 

EFFECT# 

PERF. 

PROCED. 

CHBLTY# 

WT.&BAL. 

3UP.EQ, 

PROCED. 

LIFE 

MANUAL 

MANUAL 

□ 

0 

□ 

□ 

□ 

□ 

□ 

□ 

□ 

□ 

□ 


- EST. MAN /HRS. REQ»D. TO ACCOMPLISH CHANGE IN FIELD 


SOURCE OF PARTS FOR KIT 
Vendor & EMR Contractor 


AVAILABILITY 30 WEEKS AFTER APPROVAL 


DISPOSITION OF SPARES AFFECTED* 


None 


1ITIATED BY* | APPROVED BY* 
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IB August 1965 


Subject* Redirection of Effort, Contract 
FH-7321 


Dear Frank, 


This letter confirms la st week's phone conversation 

on the same subject. As the first 


between 

phase of an attempt to relate AIL' s software efforts with the 
schedule of the overall program, we have directed AIL to stop 
work on the following approved ECPs or tasks (except as noted 
below) : 


STAT 


ECP 19B7-1 
ECP 1987-5 
ECP 1987-10 
Task 3c 

Task 3d 


Proficiency Mission Planning 
Tacan File for MP^ 

Briefing Aid Study 

Data Interpretation Aids (reference 

our 6 Aug letter on this one) 

Mission Data Processing - no change 
except minimum effort on Trend Analysis 
phase 


We have also advised AIL to take no further action on the 
following ECP's, which are either in preparation or in the SPO for 
approval ; 


ECP 1987-8 
ECP 1987-23 
ECP 1987-2 
ECP 1987-6 
ECP 1987-11 
ECP 1987-14 
ECP 1987-15 
ECP 1987-18 
ECP 1987-21 
ECP 1987-22 
ECP 1987-24 
ECP 1987-25 
ECP 1987-26 


} 


suhg$tted 
13 July 


Audio Processor 
Analog Data Processor 
Vehicle Files 
Update Executive 
Structuring Study 

MP* Software Modification/improvement 
Software Modification/improvement 
Training 
Briefing Aids Procurement 
Field Support for MDRDE 
Vehicle Monitoring and Recording Study 
Maintenance Data Processing Improvements 
Data Interpretation Improvements 
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la August 1965 
Page 2 


We expect to meet with Gregg before the end of August 
to further discuss his total software effort and identify other 
areas which should be slowed down or re-oriented to correspond 
with vehicle test and operational experience. We will request 
your presence when a date is established. 

Request that you formally advise Gregg of the redirection 
indicated in the first two paragraphs above. 


Regards, 


A A. 


STAT 


Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 




) I , 


Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 

' W. w 



13 August 1965 


Subject: P.0, Approvals, Request For 


Dear Frank: 


In connection with the subject matter please give consideration 
to approval of the following: 


1. Under AF33 (657) -12278 (7320) (DT and E Program) 


re. Existing PO #2570 with Texas Inst,, Dallas, Texas, 


(a) Basic P0 approved by telecon ) 

on 30 July 1965. 

■Mb) Supp. #1 issued to: 


STAT 


(1) Cover repair of SCL's purchased under P0 #2213 in 
addition to those purchased under P0 #1783. 

(2) Extend perf, period by three (3) months from 
1 October through 31 December 1965. 

(3) Extended cost limitation by $7,500. from 
$5,100. to $12,600. 


2, Under AF33 (657 ) -12843 (CPC Procurement) 

re. Existing P0 #2069 with Control Data.Corp,, Minneapolis, 

Minn, 

(a) Basic P0 approved by correspondence of 19 June 1965. 

(b) Supp. #1 revised monthly rental rate downward from 
$26,283. to $21,373. 

Co) Supp. #2 added an IBM Key Punch at a rate of $66. per 
month bringing total monthly rental to $21,439. 

Md) Supp. #3 added a Card Reader and a Card Reader 

Controller at monthly rental rates of $400. and $100, 
respectively - the time period for rental of these 
units is to be six (6) months. 

Me) Supp. #4 added eight (8) additional items to the 
complement of rental equipment which will bring 
the May monthly rental cost to $30,899. at such 
time as all equipment (s) are installed. 
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3. Under AF33 (657) -1284.6 (7322) (Follow-on EMR Procurement) 

re. Existing PO #2274. with Scientific Data Systems, Santa 

Monica, California. 

(a) Basic PO listed under "APPROVALS” (Part VII) section 
of contract. 

#(b) Supp. #3 issued to extend Card Reader Rental period 

for one (1) additional month (seven to eight months) 
at a cost of $460. for said month. 

^Denotes supplement requiring approval at this time. 

Please be advised an appropriate set of information is being 
retained in this Contractor's files for possible future reference. 


Regards, 


Jim 


APPROVED: 

~1 
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3ub ject: 


Attention: 



24 June 1965 


SSn«w^ 3 ^ 657 ) i 2%3 ' ^oowing Center (CPC) 

Engineering Change Proposal (a) <ECP*s), Submittal Thereof 

STAT 


Dear Temp : 


PR^LIMI\ T AHr n ?rp?« d find J wo each co P ies of the following 

subject iSoSr • docuae ^« submitted in conjunction with thf 


BCP Ho, 

*1987-3 Rev. A 
1987-9 
1987-10 
1987-11 
1987-12 

1987-13 

1987-llj. 

1987-15 

1987-16 

1987-17 

1987-18 

1987-19 


Title 

Strip Film Preparation 
Master Executive Routine 
Briefing aid Study 
Implementation 

Support for Mission Planning and 
Preparation for Cat. TI 

£ or , 1 ®? following deliveries 
on 28 Feb. & 31 May 1966 
MP * Software Modification and 
Improvement 

EMR Software Modification and 
Improvement 

CPC Equipment Acquisition 
MPC/CPC Support Computer" 

MP^ Training 

Film Strip Preparation Equipment 


^correspondence?* **** Und6r tMs *»*«<>*<»■■ s 10 June 1965 

3P0 approval tSe^ollwl^rwlll ’be^ooo^liahef t * hat UP ° n r 80 el P t ° f 

(a) Effort attendant to the epecific ECP will be Implemented, 

(b) d ? c ™ent, containing firm cost data and anv 
additlonai finite Information that might be required 

^inlti^on?" and SUbnlttSd Contractual^ ^ 
Information 1 ! '"req^red? “^algned In the event additional 


Regards, 


STAT 


cc: 


(w/o end.) 


Jim 


THIS rn»v fad 
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CONVERSATION NOTES 


Aik, 


— 


2036 

— 

22 June 196? 

^’e) 


NAME 


■Whose Call? His 


STAT 

Minex 


^Sfbtes by: _ 


Telephone No, 


rm STAT, „ 
JElmes jsiitl&i 


NOTES: Following Purchase Order approvals discussed all of which are under 
the CPC Contract AF33( 6?7) -128^3 (7321) 


STAT 


1. .Existing P.O.# 2061 l? 1 with TR M. 
/ _ \ 


(a) 

(b) 


i New York 

Basic P.0, approved over signature on ij./12/65 limit 

of procurement (rental) was $l,?l8. 

Supplement #2 deletes Item No. 2 (type 026 Key Punch) and adds an 
Item No. 3 (type 026 Interpreting Card Punch) at an incremental 
monthly increase of $38.50, which over the three (3) month 
contract span adds $11?. ?0, to a new procurement limit of 
$ 1 , 633 * 50 . 


''W' 2. Existing P.O.# 2069 with Control Data Corp., Minneapolis, Minn. 

(a) Basic P.0, listed under "APPROVALS” (Part VII) section of contract. 

(b) Monthly rental amount increased by $66.00 (from $21,373. to 
$21,14.39.) to include an IBM type 026 Key Punch as a part of the 
overall 3200 computer complex. 

3. Basic P.O.# 21|55 with Electronic Associates Inc., West Long Branch, 

New Jersey 

(a) A 30 x 30 plotter was originally procured for the CPC and was 
brought to the point of delivery under P.O.# l8?38?. 

(b) A change in using command requirements (I4.? x 60 plotter) has 
resulted in our renting the 30 x 30 unit under P.O.# 2l|.?? (this 
as an interim measure pending delivery of the larger unit) on 
the following basis: 

(1) Rates for 1st six (6) months @ $1,?27. 99/Mo. to $9,l67.9li. 

(2) Rates for 2nd six (6) months $ $1, 182.03/Mo. to $7,092.18. 

Max Amount (Rental) 16,260.12 


AP 


'D'D;nT7 TTr\ , 


STAT 


July 1965 
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Subject: 


ft 


^ A lp/June 1965 


/ 


Contract AP33C65? ) — X 28 J 4 . 3 # Central Processing Center (CPC) 
Engineering Change Proposal (s) (ECP’s), Submittal Thereof 


Attention: 


Dear Temp: 


Enclosed please find two (2) each copies of the following 
PR.SLIMINA1Y ECP's, said documents having been reviewed with SPO 
personnel (D, Seehafer) in the period 3-1; June 1965: 


EC? Ho, 


Title 


1967-1 Proficiency Mission Target Selection Files 

1987-2 Vehicle Files 

1987-3 Strip Film Preparation 

198 7-1; C Format 

1987-5 Tac&n File 

1987-6 "Update” - executive 

I 987-7 Additional peripheral equipment for 

support computer 


It is this Contractor 1 a understanding that upon receipt 
of SPO approval the following will be accomplished: 

(a) Effort attendant to the specific ECP will be 
implemented, and 

(b) A final document, containing firm cost data and any 
additional finite information that might be required, 
will be prepared and submitted for Contractual 
definitiaation. 

Please contact the undersigned in the event additional 
information is required. 


Segards, 



STAT 
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I fi\\^ , >STAT 
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*+ Z?/ ''~^r STAT 

7 f &£> C4£tf2A*<)aJi$ 


12 May 1965 


Dear Prank: 


In confirmation of 

authorization is requested for 

International Reliability Conference 
New York City, New York, on 21 May 
labor only) is to be 
Program) . 


■h or* * 


f . ftl ft ryon 
to 


TTfT 


the 

^ —j 1965» the _ 
borne under Contract AF33 (657) -12843 


of 11 May 1965 
attend the STAT 

international Building 
cost of which (direct 
(CPC 


Please be advised the conference conoenns technology 
which is associated with and will be beneficial to the Maintenance 
Data Processing (MDP) effort. 


Contracting Officer endorsement of this Contractor’s 
request will be sincerely appreciated. 




STAT 
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Dear Prank: 


21 April 1965 


w 


In confirmation of the writer's telecon of 19 April 1969 
authorization is requested for to attend a symposiumSTAT 

on ’’System Theory" at the Hotel commodore, New York City, in the 
period 20-22 April 1965, the cost of which (direct labor only) 
is to be borne under Contract AF33(657)-128L|. 3 (CPC Program). 

Please be advised the symposium concerns technology 
which is associated with and will be beneficial to the MP 2 effort. 


Contracting Officer endorsement of this Contractor's 
request will be sincerely appreciated. 



APPROVED: 


STAT 


27 April 1965 




^y £ 

STAT 

4t>- , 


— 
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Xo 


'X3 3~i 


22 June 196k 


Reference: 


Contract AF33(637)-128U3 




Dear Frank: 1 


Pursuant to our 18 June telecon this contractor is pleased to 
forward .for formal approval our Purchase Order #1900 (as revised to incorporate 
Supplement #1;) to Control Data Corporation, Minneapolis, Minnesota. 

Supplement #U to P. 0. #1900 is primarily issued i) to provide 
for the conversion from rental to purchase of two (2) CDC 3200 Computer Systems, 
and ii) provide for the purchase of a CDC 3200 Computer System, Ancillary 
equipment consisting of three (3) CDC 607 Magnetic Tape Transports will also 
he acquired. The total value of Purchase Order #1900 through this revision 
(Supplement #U) is $3, 272,601. £2, said amount itemized as follows: ' 


Item Amount 

Computer System, Schedule #2 $>982,33U,30 

Computer System, Schedule #3 939 ,690. 00 

Ruggedization llj.0,000.00 

Non -Re occurring Engineering , 7,068.32 

Qualification Testing • 23,186.00 


Computer System, Schedule #U 

Three (3) - 607 Magnetic Tape 
Transports 


1,063,332.30 

112,390.00 

$ 3,272,601.32 


All computer system units except Models #136 and #20 9 are in 
accordance with Control Data Corporation’s published price list for 3200 
Computer Systems, dated 21 August 1963. The price for Models #136 and #209 
are in accordance with CDC’s General Service Administration Contract/. All 
unit prices are adjusted for credits exclusive of those to which we are 
entitled to under Exhibit B and Exhibit B as revised 10 June 196U to our 
purchase order. One (1) copy each of the aforementioned price list as well 
as excerpt of Control Data Corporation’s Authorized Federal Supply Schedule 
Price List, effective through 6/30/6U, are enclosed for your reference. 
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One (1) item of the Computer System Configuration is IBM 
equipment; namely, Model #5>UUj Card Punch. The purchase price is approxi- 
mately 10$ higher than that which is normally charged by IEM for this unit. 

We feel this mark-up is reasonable since CDC will be required to integrate 
this unit into their 3200 Computer Systems. 

As you will notice, all Control Data Corporations models have 
been cross referenced to our respective Source Control Drawing. 

It is trusted the contents hereof will prove adequate and accurate 
in all respects and as such suitable for your evaluation purposes. Please 
contact the undersigned in the event additional information is required. 

Best Regards, 

V<^v> / 

i7 /- 

Jim 


JM/vr 

Ends. 

APPROVED; 

STAT 
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EAR 


19 June 1?6U 


Ref: 


Contract AF33(657)-123U3 






Dear Frank : 

Pursuant to our 18 June telecon this contractor is pleased to 
forward for formal approval our Purchase Order #2069 to Control Data 
Corporation, Minneapolis, Minnesota. 

' Purchase Order #20 69 is issued to provide for the rental of 
one (1) CDC 3200 Non-Ruggedized Computer System for a one (l) year 
period commencing December 196U, the cost for said rental to be $26,283. 
per month extended to $315,396. on an annual basis. 

The CDC 3200 Non-Ruggedized Computer System is being rented in 
accordance with CDC*s Published Price List for 3200 Computer System, 
dated 21 October 1963. One (1) copy of said Price List is enclosed for 
your reference. We are also enclosing one (1) copy of excerpt from CDC’s 
General Services Administration Contract, which documents the monthly 
rental charge for the Model 156, 689 Transport Channel Switch. One (1) 
item in this Computer System configuration is IEM equipment; namely, 

Model #5UU, Card Punch o The basic monthly rental charge is approximately 
10fo higher than that which is normally quoted by IBM for this unit. We 
feel that this additional charge is reasonable in that CDC will be required 
to integrate this unit into their 3200 Computer System. 

It should also be noted that the monthly rental rates negotiated 
hereunder for 3200 Computer System units are approximately k% below those 
incorporated in CDC's General Services Administration Contract for Fiscal 
Year I96I4. It should also be emphasized that many of the terms and 
conditions contained in our Purchase Order #2069 are over and above those 
which are normally given, or have been given, to the General Services 
Adminis trati on . 

We are also enclosing . one (1) copy of our Drawing #32l5UU, Rev. A, 
which reflects Non-Ruggedized CDC 3200 Computer System configuration for 
your reference. 


It is trusted the contents hereof will prove adequate and accurate 
in all respects and as such suitable for your evaluation purposes. Please 
contact the undersigned in the event additional information is required. 
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16 April 1970 



Subject: Monthly Fiscal Report. Submittal of 

Contract AF33(657)-12ol4.3 CPC Procurement 

Dear Burt: 


Enclosed please find this Contractor’s ’’Monthly Fiscal 
Report No. 72” for the period ending 29 March 1970. 



JM:vg Jim 

Enel, 

cc: SPO 

w/3 cys.enel# 


STAT 
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MONTHLY FISCAL REPORT (I 987 -F- 72 ) 


for 


CENTRAL PROCESSING CENTER 


CONTRACT AF33 (657) -1281+3 


MONTH ENDING: 29 MAR CH 1970 

APPROVED B1 


Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 




Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 


n> max financial report. 


1, Cunjulative Harmed Expenditures to Date 
2 0 Ciraulativo Actual Expenditures to Data 


m • 


AS Of 


. TOTAL CPC AND^SUPP. 

tasks 

22. -Ma.i?n.b...l._Q -7.Q-_— , 


X 


Plannod Contractor Outer endin'* Ccreatiaonta 


ActijSr^dontrflOvor'CQats ianffiTg ' GorSi Vao nis" 


K* Cu5^ativG - Flanned“ EapenHT tureo” endLSufsCaSGGS®* 
C osmltmentg to Data (1 + 3) 

6« CumuTctive Ao^aJT ^pei^d^vros andTOuSilaniiSng 


1 


Ccmitments to JUste (2 ♦ U) 

TfSHaneTn ZSy— — ~~~ 


TSsHna’to to CcE^eteT "Program 


.:•. $7" Total i^annotTr'ro'Ti^HS" 


I cfc T oCSl Estimated : Program T '( Y"*~^T 

y^uM ii »>— ,'JL w m »mr* .3 w — ■» ' I».| w or t S pi n 

jLX© v V £13? X SlXlO 3 \ ^«OU J 

I?T~ — ^ — r— 


l3e 


Jo 

%7 


7 , Y5c CuSHFtCva AottialTsxpen^twe^E^Daie Tffis FF 

• lyrTOTmS^oggaoScr^^ IT 

IBT7raC5&wrT5G3TO^ 


l9« (Tvrau latlye f5t3mt©9T ^andTCuros throng Ctmrdn£lTT2 * 1ST" 

20* Conaai^aonts «i 

■ ■ ' End of Ft • •■■•■■ 

TT. CvrnidG’t’iva Plirimd’ Expondrtia’es and OutstaHSIni ’ r r r 

Cenaltmanta jthr on gh Current FT (18 + 20) 

2<£ fiteiulatlvd Eat&naiSH t&pendfturcs and (Hfls'tSffiQ.ns 

Ccirsaitmsnts through Current FY (17 + 19) 

— 

25 — ~ — — 


v . 2 So Estimated Contractor's Outstanding Coranuteanto at End cx 
X r Next Succeeding FY Quarter C So'i^? £USS£» March or Jim®) 

—I >»w Jp m ifct J I *J 1 1 -*y*m)* > < > m *%, «P t*» n »y.i£V-fc- TCrtt i 

2o, Cumulatlva Estimated Expend! turos at End of Next 
X 




'June >1970 
utitSSSin^cHiH/Eaents 


oa £2q>enai cures an 

at End of Next Suocaod in g FY Quar ter (25 + 26) June 1970 


S ucc eeding FY Quarter 
o CuraulatiTe Es 


28o • • 

If Contract trill not b e Con pletad In Th i s FY ^ 

29. Estinate3~Contractor l e *0ut standing CoraraftasntS* at" End of 
Kart FY < 

337 CismiaB^“EsHma tel^^nci^i'tures aTESTof "USST fI 
fl» T ~Cissulativa~”Es QL^toiTE^andit'uros^aS 

at End of Next FY (29 * 30) 1 


16,121,-384 


Ifc jZLj if i— £ j^a l y ifau- 

^„252 


Wffty 






XL kSLt ’^44 


_i*SSS*26S 

A-js^Ajjln Mi-in 






JJUSliu 


0 




•ir'isi rr 1 ~f rr~ 


0 

Wo.Vx-J« 


r JLLazua,Si 




June 


1970 
£),.. 


lZ,22fU£iS, 


-*nnBT?ur-3C» 


jL2*zg£L»£ia 


0 




* Note; Excludes $91,000 of target fee. This 
the current estimated reduction in 
accordance with the incentive sharing 
terms of the Contract. 


is 
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Subject? Contract AF33 ( 657) -I 28 I 4.3 CPC Procurement 

Monthly Technical Progress Report 
Period Ending 31 March 1970 

Dear Burt: 


In fulfillment of the subject obligation enclosed 
please find one ( 1 ) copy of this Contractor's report 
No. 73. 


JM: vg 
Enel, 
cc: SPO 

ASPO 



) w /2 cys. end. 
jy. end. 


STAT 
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CPC PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 73 (U) 


1987-L-73 


PERIOD ENDING: 31 MARCH 1970 
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This is the seventy- third (73) Monthly Letter Report listing 
the remaining open items attendant to the procurement of EMR 
Electronic Data Processing Equipment and related software 
for the Central Processing Center (CPC). (March 1970) 


CPC PROCUREMENT - STATUS OF OUTSTANDING ITEMS 

Analog Processing Requirements - The Contractor is proceeding 
to fulfill the objectives set forth under correspondence to 
SPO dated 9 February 1970, subject "Listing/Completion 
Schedule for Outstanding CPC Contract F 33 ( 657) - 128^3 
Obligations”. 

The Contractor^ progress toward fulfillment of the Analog 
Processing obligations is set forth under Page 2 hereof. 

During the report period the Disc Recorder Reproducer damaged 
in shipment from SC-5 to the Headquarters Site was received 
at AI for restoration under ASP0 Work Order - Effort is 
progressing satisfactorily. During the report period the 
Contractor also received SP0/C0 approval of ECP 1987-36 for 
immediate implementation. Accordingly the Contractor will 
restore all equipment damage and also incorporate ECP 1987-36 
prior to return of the DRR to the Headquarters Site - DRR 
return presently scheduled for on or about 30 April 1970. 

Late receipt of data from SC-5 Las prevented progress in the 
compilation of current Analog Reference Graphs. Data was 
received at SC-11 on 6 April and in-plant analysis is 
presently being conducted. 


APPROVED fr 


/ 


STAT 
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OUTSTANDING CPC CONTRACT OBLIGATIONS 
Relative to 

ANALOG DATA PROCESSING CAPABILITY 


Contractor Obligation 


Est. Completion 

Date Remarks 


Contractor Rep. to conduct operational 
demonstration on DRR machine at SAC 
Hqtrs, 

Analog Reference Graphs - Contractor 
to correct errors on previously 
submitted curves 

(*-) EMR W/B Tape of Analog Signals - 

Contractor to make replacement tape 


N/B Analog Reference Graphs - 
Contractor to provide graphs 

'***' Contractor to submit final report 

on Analog Data Processing Capability 

(■») DRR Time Base Perturbation - 

Contractor to submit Eng. Report 

PM Response - Contractor to demonstrate 
response on W/B Tape of Analog Signals 

Deliver second transport for DRR at 

sc-5 

Utilization of Discs manufactured by 
Data Disc Inc. - Contractor to state 
recommendation 

''^' Utilization of DRR dust cover - 

Contractor to state recommendation 

Simplification of Head adjustments 
on DRR Transport mechanism - 
Contractor to state recommendation 


18 Feb. 1970 

Delayed pending 
restoration of DRR 
shipment damage 

20 March 1970 

^Delayed pending 
/ analysis of SC-5 Dats 
| received 6 April >70 

27 Feb. 1970 

i 

■ Tape turned over to 

I Using Command on 
! 2 Mar«70-Ltr to SPO 

\ same date. 

20 March 1970 

"Same as above 

1 May 1970 

27 Peb. 1970 

Report Submitted 
on 2k Feb. 1970 

27 Feb. 1970 

CTSP to Demonstrate 
at SC-5 by 31 Mar. » 70 

27 March 1970 

5 June 1970 

5 June 1970 

5 June 1970 

Delayed pending reso- 
lution of DRR Head 
Problem 


DRR Timing Circuitry Mod. 
•Submittal of ECP 1 987-36 
• Delivery of Mod Kits 


27 Peb. 1970 ECP TO SPO on 13 Mar^ 
30 June 1970 


Eliminate DRR Noise Problem 

• Submittal of ECP 1987-36 

• Delivery of Mod Kits 


27 Feb. 1970 ECP to SPO on 13 Mar’') 
30 June 1970 


00 Denotes Completed Obligation 


Page 2 of 3 

Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 



Page 3 of 3 


Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 

i f 


OPTI ON A L_RE OU IR EMENTS (Spare Parts) 


LIST NO. 

SEQ. # 

PT. NO. 

NOMENCLATURE 

QTY. 

REMARKS 

EDD 

— 90- 

— BAQLlQQ 

-lliP8o6~l 



3 


70 

8 A 0571 

3614.47l4.-3 

Modulator Assy. 

1 

Note-Pt.No. (~3)Change 

g /70 - 

if /70 



-8A9581 ■ 

-4WUt - 


2 


1 . t *-> r\ 

70 

8A0611 

36i;903-3 

Head & Brkt.Assy p 

DON G69-31(Ref) 

~ 

70 

8A0621 

36U903-U 

Head & Brkt.As^y. 

DON G69-32 (Ref ) 


70 

8A0530 

3903UU-1 

Trans & Disc 

2 

DON G68-185 ( Ref) 





Assy. 




83W 

000273 

9380 ) 4 . 2-2 

Seq. Switch 







Assy. 





SHIP INFO. 


. (Vo. 

2 units Del. Vu,gl3g 

■ 1 tmit - de - 1 - . (Y o .?21 9 ) - 
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Subject: Contract AF 33 (657 ) -128ij.6 Follow-On EMR Program 

Monthly Technical Progress Report 
Period Ending 28 February 1970 


Dear Burt: 

In fulfillment of the subject obligation enclosed please 
imd one (1) copy of this Contractor’s report No. 72. 


JM: vg 
Enel, 
cc: SPO 

ASPO 



w/2 cys.encl, 
y end. 


STAT 
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ELECTROMAGNETIC RECONNAISSANCE SYSTEMS 


MONTHLY LETTER REPORT N0.72(U) 

191J.O-L-72 


PERIOD ENDING: 28 FEBRUARY 1970 
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This is the seventy-second (72) monthly letter report listing 
the remaining open items attendant to the procurement of 
additional Electromagnetic Reconnaissance Systems (EMR), 
(February 1970) 


FOLLOW-ON EMR PROGRAM- STATUS OF OUTSTANDING ITEMS 

BASIC CONTRACTUAL OBLIGATIONS 

W/S Item V - CONFIGURATION RECORDS 

Will be submitted for acceptance under the 
Contractor’s final (close-out) voucher. 

Complete - Not delivered 


SUPPLEMENTARY CONTRACTUAL REQUIREMENTS_ 

ECP 194.0-29 SCL MEMORY NOISE & LOGIC RETROFIT 

One (1) remaining spare assembly "Stabilizers and 
Drive Assemblies Wired" (TI P/N 54-2064.-2, EMI 
902720A02) is in the process of being modified by 
the Subcontractor, Electronic Memories of Hawthorne, 
California - This item has a contemplated delivery 
to AI of April 1970. 


APPROVED 


STAT 
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OPTIOKAL_REQUIREMENTS (spare parts) 


LIST NO. SEQ. # PT« NO. N OMEN CL A TURE QTY REMARKS 

* — A09320 3 J| Q5fo o i a taa us j um 

- A r aa o m . 


BDD SHIP IMFO 

—2/70 Vo. 5201 to PSO 


4- 0214.600 542065-1 Sense Card 

Assera, 

^ MD23l|.01 5 ^061).^ — S -t abilia e i - 

- A - oaomi ■ 


36 7C0181 502lj.87-l|. One Shot L.C* 

36 7C0182 502 ) 4 . 87-3 One .Shot L.C. 


1 ASPO enters this item 4/15 
on DON E 67 -D 4.7 S/B 
List 4 I/N 021+600 


-r ftSPO enters P/ir as 3 ^70 — 

- 542064 - 1 on DON E68-46.- 

- S/B P/M 542064 2 DOR 

- B6& - 01 So-o- Liat 4 I/N 

-023401 ' 


- Vo.5l00 ' lu P50 


3/70 

3/70 


Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 


Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 



13 March 1970 



Subjects Contract AF33 (657) -1281*3, CPC Procurement 

Outstanding Analog Data Processing Obligation 

Reference: Contractor *s correspondence to SPO dated 9 Feb. 1970 

Attentions Messrs 


STAT 


Under the referenced correspondence tb© Contractor submitted a 
summary listing of item* that are to be accomplished in order 
that AT may complete the technical requirements associated 
with Analog Data Processing* 

2*}® ?£ * h t, ltem8 to b ® accomplished concerns the submittal of 
EC P 1987-36, said ECP being necessary to accomplish the 
following: 

1. Modification of Mac Recorder Reproducer (DRR) to 
eliminate timing circuitry modifications, and 

2* Modifications of DRR to eliminate noise problems. 

Please be advised that FCP 1987-36 as submitted hereunder for 
SPG review and approval is forwarded in fulfillment of the 
aforesaid obligation. 

With regard to the carrying out of EC 55 1987-36 please be advised 
as follows : 


• >.ame will be accomplished either through actual equipment 
modification by the Contractor or alternately forwarding 
Oi modification kit(s) to ASPO for eventual incorporation 
by Organise tl onal Field Maintenance personnel. 

• With regard to cost the ECP will be accomplished within 
the current coat and estimated fee limitation® presently 
set forth under Contract AF33 (657) -12843. 

Expedient SPG review and approval, or comment thereon, of ^CP 
1987- 36 will be sincerely appreciated. In the event additional 
information is required please contact the undersigned. 

Regards , 


JMsvg 

cc: 


2 


Jim 
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AI CONTRACTOR 


ENGINEERING STUDY □ 

CHANGE PROPOSAL 

ECP/ESP NUMBER 

^CP '/AT 1987-36 

DATE 13 M 

arch 1970 * 

iFFECTS: c PC/Headquarters/SRA 

NAME OF MAJOR COMPONENT 

DRR 364284-1 & 2 

DRR Test Set, 368532-1 

PART OR LOWEST SUBASSEMBLY 
Digital Data Record "A" 
Bucket Assembly 

PART NO. 365167-1 or 2 

MODEL OR TYPE 

363513-1 


TITLE OF PROPOSAL: DRR TIMINQ . PROBLEM AND REDUCED NOISE SENSITIVITY 


NATURE OF PROPOSAL: 

1, Modify Digital Data Record "A” assembly to eliminate design error, 

2. Modify Bucket assembly to add filter capacitors <> 


REASON FOR PROPOSAL: 

1, To eliminate timing problem which resulted in incorrect display 
of AM/PM bit on DRR display. 

2. To reduce noise which produced erratic results when single 
stepping through the top to bottom DRR crossover (Track 399 
to 4oo)« 


ES 


ESTIMATED COST AND TIME INVOLVED: 
ADDITIONAL FUNDING REQUIRED: 


CP 


ESTIMATED COST FOR KITS OR PARTS: 
ADDITIONAL FUNDING REQUIRED: 


(No Additional Cost) 


ITEMS AFFECTED by PROPOSAL DRR 364284 -1 S/N 001 at SC-5 and DRR 364284-2 
at Headquarters wlll^requir e field retrofit. DRR Test Set 368532-1 


w il l . 


hft reworke d 


SAFETY 


□ 


MISSI ON 
EFFEC- 
Tf VENESS 


□ 


PERFORM- 

ANCE 


OPERATING 

PROCEDURE 


a 




inter- 

change- 

ability 


a 


WEIGHT OR 
WEIGHT 
ANO 

BALANCE 


□ 


TOOLS AND 
SUPPORT 
EQUIPMENT 


□ 


MAINTE- 

NANCE 

PROCEDURE 


□ 


SERVICE 

LIFE 

□ 


SOFTWARE 


□ 


FLIGHT 

MANUAL 

□ 


MAINTE' 

NANCE 

MANUAL 


□ 


ESTIMATED CLOCK HOURS (DOWN-TIME) REQUIRED TO ACCOMPLISH CHANGE IN FIELD: 

Digital Data Record "A" cards to be cycled through AI for modification! 
Bucket assembly will be reworked by Using Command. 


SOURCE OF PARTS FOR KIT: 


AI 


AVAILABI LITY 


30 June 1970 

-weeks -muhsr-aperosm. 




DISPOSITION OF SPARES affected: i ea ch Digital Data Record "A", 395167-1 
at AI on Work Order 0023 AI 346A to be modified prior to delivery. 
2 each Digital Data Record "A" , 365167-2, delivered to ASPO, must 
be returned to 3RA for retrofit. 
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ecp/esp number 


EOF Al 1987-36 


TEST AND EVALUATION 

Breadboard modifications were installed on DRR's located at 
SC -5 and Headquarters. System tests during Analog Demonstration 
indicated modifications worked pi*operly. 


CONFIGURATION INTERFACE CONDITIONS 


TCD COVER SHEET DATA 


CPC Serial #001, DRR at Headquarters Serial #1 
3RA 

90 days 

Volume XII, CPC Handbook Series 

1 each, Digital Data Record "A", 365167-1 

2 each, Digital Data Record "A" , 365167-2 

DRR Test Set Part No. 368532-1, Figure 1 No. 1267 
N/A 


ASSOCIATE CHANGES 


OTHER 


INITIATED BY: 


EMR CONTRACTOR 


approved: 
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OSA - 07 / 6 - 


25 February 1970 


Subject: Contract AF33 (657) -128^6 Follow-On EMR Program 
Monthly Technical Progress Report 
Period Ending 31 January 1970 

Dear Burt: 



In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor’s report No. 71. 


JMrvg 
Enel, 
cc : 


SP0 

ASP0 



w/2 cys. end. 
cy .end. 


STAT 
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ELECTROMAGNETIC RECONNAISSANCE SYSTEMS 

MONTHLY LETTER REPORT N0.71(U) 

191J.0-L-71 


PERIOD ENDING: 31 JANUARY 197 
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This is the seventy-first (71) monthly letter report listing 
the remaining open items attendant to the procurement of 
additional Electromagnetic Reconnaissance Systems (EMR). 
(January 1970) 


FOLLOW-ON EMR PROGRAM- STATUS OF OUTSTANDING ITEMS 


BASIC CONTRACTUAL OBLIGATIONS 

W/S Item I - EMR Systems - ANALOG COLLECTION CAPABILITY 

Under correspondence of 9 February 1970 to the 
SPO the Contractor submitted that Analog Capability 
requirements under the Follow-On EMR Contract had 
been completed - Accordingly all technical 
performance requirements under Contract AF33(657)- 
128l|.6 have been accomplished. 

THIS ITEM WILL BE OMITTED FROM 
SUBSEQUENT LETTER REPORTS. 


W/S Item V - CONFIGURATION RECORDS 

Will be submitted for acceptance under the 
Contractor's final (close-out) voucher. 

Complete - Not delivered 


SUPPLEMENTARY CONTRACTUAL REQUIREMENTS 

ECP 1914.0-29 SCL MEMORY NOISE ft LOGIC RETROFIT 

One (1) remaining spare assembly "Stabilizers and 
Drive Assemblies Wired" ( TI P/N 5U-20614.-2, EMI 
902720A02) is in the process of being modified by 
the Subcontractor, Electronic Memories of Hawthorne, 
California - This item has a contemplated delivery 
to AI of April 1970. 


APPROVE 


STAT 
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OPTIONAL_REQUIRMENTS (spare parts) 


LIST NO* 

SEft. # 

PT* NO* 

NOMENCLATURE 

QTY 

REMARKS 

EDD 

SHIP INFO 

1 

A09320 

340500-1 

Stage&Amp 

Asaertu 

1 


2/70 


k 

024600, 

542 065-1 

Sense Card 
Assera* 

1 

ASP0 enters this item 
on DON E67-147 S/B 

List 4 I/N 024600 

3/70 


-4, . . 

i op nii m 

f 1liPfiAli _p 


- -1 ' - 



Vo. 5108 to PS0 

4 



ai La DlllZoP 

-A-eaenu — 

JL 

— — enters — 1 / JN — ers 

-542064—1- on DON S68 46. 

— ±/ f u 


- S/B -P/N 5 : 42 064 - 2 DON 
£68 - 91 See -List 4 . I/N 
- 02 - 3401 - 


36 7C0180 502ij.87-l One Shot L.G. 2 2/70 


ro 

o 

*-* 

rv> 
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nr 


20 February 1970 




Subject* Monthly Fiscal Report, Submittal of 

Contract AF33 (657) -1281*6 Follow-On EMR 


Dear Burt: 


Enclosed please find this 
Fiscal Report No, 70" for 
1 February 1970, 


Contractor's ’’Monthly 
the period ending 


JMj vg 
Enel, 
cc : 
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MONTHLY FISCAL REPORT (1940-F-70) 

for 

ELECTROMAGNETIC RECONNAISSANCE SYSTEMS 


CONTRACT AF33 (657) -12846 







Cwalatl** Flamad 


*•» r»,,. • > * ** 


tar** to Date 


ncmitnanta to Date (1 ♦ 


r -mmmmL f^Mariw 'Ml ' " * ■ >t Win f r r » 

[#i T ,5i i rw t a vr. » v ^ ► % 


Oomnitmante te Date (2 ♦ 


anca 


l«2H 


■•{aggnc aEa rci as ■ 

teite w te h u .i w* wte in ' JM M, 

— Ml ~ | — 


31*0,617 



mmmmi 



March or 


Rf**- 


wemare 



Quatuat; m 

at Sr4 of Next rr {29 ♦ JO) 




* Note! Tnol’ndeif $206,31? incentive fee 
torrent estimate per incentive 
fharlnjer terns of contract), , * 
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' fr&m the desk of . . . james p. murphy j 


10 January 1970 


Burt : 

Prom my recent correspondence regarding 
cost projections under both the FY-7321 
and 7322 Contracts, you might recall 
we anticipated completion of all 
Contract obligations in the near future. 

The attached correspondence to the SPO 
essentiallXj^d^rnesNihe remaining obliga- 
tions undeX PH7321 ^nd requests SPO 
concurrent in our having fulfilled all 
technical requirements under FH7322. 
Frankly, I do not believe either the SPO 
or Using Command will raise any serious 
objections to this correspondence. 
Accordingly, I feel the recent fiscal 
projections are accurate and the Contracts 
should be closed out no later than June 
of this year. 

I will keep you informed of our progress 
from time to time. 


JM: vg 
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9 February 1970 


Subject: Contract(s) AF33 (657 ) -12843 & -128^6, CPC and 

Follow- On EMR Programs 

Fulfillment of Technical Performance Requirements 
Thereunder 


Reference : 


Attention: 
Dear Ed: 


Telecon 
Enel . : ( 


on 6 February 1970 


Two (2) copies "Interim Engineering 
Report of Analog Data Processing 
Capability "dated 9 Feb. 1970. 

(2) Two (2) copies "Lis ting/Corapletion 

Schedule for Outstanding CPC Contract 
( AF33 (657 ) -128i;3 ) Obligations", dated 
9 February 1970 


The contents hereof are submitted in the interest of apprising 
the SP0 of the Contractor’s progress to date in fulfilling the 
Analog Data Collection and Processing Requirements under the 
CPC and Follow-On EMR Contracts. 

Please be advised as follows: 


• Re The CPC Procurement, Contract AF33 (657) -128l|J 

In accordance with the three (3) part objectives set 
forth in the Contractor’s past (Dec. ’69) Monthly 
Technical Progress Report the writer is pleased to 
submit the enclosed (1) Interim Engineering Report 
documenting the results of the recently completed 
Analog Processing Demonstration conducted at SC-5. 

From enclosure (1) it is to be noted that there 
remain certain deficiencies related to the ground 
processing equipment, said deficiencies being listed 
under enclosure (2). The Contractor submits the 
enclosed (2) listing of outstanding CPC Contract 
obligations is accurate and in conformance with 
prior discussions and/or agreements with the Using 
Command. Unless directed otherwise the Contractor 
will proceed toward completion of the enclosure (2) 
deficiencies, which when completed, will, in this 
Contractor’s viewpoint, constitute the fulfillment 
of all technical performance requirements under 
Contract AF33 (657) -128^3. 
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I 

9 February 1970 


By the referenced telecon the writer advised of a 
pending ECP submittal necessary to accomplish 
certain equipment modifications in conformance with 
current configuration control procedures. This ECP, 
designated No. 1987-36, will be accomplished within 
existing Contract funding as a Contractual, non-fee 
bearing, obligation. 

• Re The Follow-On EMR Procurement, Contract AF33(657 )-128ij.6. 

With only the Analog Capability Demonstration having 
precluded prior completion this Contractor considers 
that the fulfillment of all technical performance 
requirements under Contract AF33(65>7 ) -I28I4.6 has now been 
achieved. Unless directed otherwise the Contractor will 
now proceed to prepare a final document setting forth 
the manner (Voucher No., date, circumstances, etc.) 
in which all of the items of Contract have been fulfilled* 


It is to be noted that from a non-technical standpoint 
the Contractor recognizes its obligation to deliver the 
few remaining spare parts entered on the last (Dec**69) 
Monthly Technical Progress Report as well as the 
disclosure of residual inventories to the PSO, ^ 


The Contractor trusts the contents hereof accurately reflect 
the current status of each of the subject Contracts insofar as 
to the fulfillment of Technical Performance Requirements. In 
the event additional information is required please contact 
the undersigned* 


JM:vg 

Enel* 

cc: 



sc-5 

ASPO 


/end* 


STAT 
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ja^LGG DATA PROCESSING 

Listing/Completion Schedule for Outstanding CPC Contract ( F33 ( 6^7 )-12 6U3 ) Obligations 


DATSi 9 February 1970 


ATP Ref. 
3*0.a 


3.0.b. 


3.1. a 


I 

3.1.b 

I 


3.1. c 



I 


I 


) 


I 


Requirement and/or Objective 

Demonstrate an “End-to-End« Analog capability of the 
EMR to intercept, detect, record and recover Analog Data 
and subsequently relating it to Digital Data Intercepts. 


Demonstrate the capability of the Analog Reproducer 
Systems provided for SAC Headquarters to recover 
Analog Data from W/B Discs recorded at the EMR Systems 
Facility. 


Provide a complete set of Analog reference Graphs (w/b) 
defining the total EMR Systems capability. 


Provide an EMR Wide-Band Vehicle Tape Recording 
of W/B Analog Signals Generated from Controlled 
R.F. Signal Inputs to the EMR. 


Provide a set of Narrow-Band Analog Reference 
Graphs defining the N/B Analog from the 
EMR System. 


Prior to the start of the Analog Demonstration 
a report will be submitted outlining all of 
■tbe known and outstanding problems with the 
Analog System. 


A final report will be submitted to the 
Using Command within sirty (60) days 
following the Analfig Demonstration, 


Remarks 


Demonstration conducted in the period(s) 
17-25 Nov. & 8-19 December 1 969. 

No additional formal demonstration required. 


Incomplete 


Incomplete 


Original Tape misplaced by Using Corranand 


Incomplete 


Contractors initial report submitted 
U June *69, said report subsequently 
updated on 3 Nov. »69 . 

NOTE* All Analog System problems 

entered on the initial report 
that are considered to be 
outstanding obligations under 
the basic CPC Procurement 
(Contract AF33(657)-128h3) 
have been included on this 
schedule and are identified 
by asterisk (*) notation. 


Incomplete 

NOTE? All information which the 
Using Command desires to 
incorporate in the Final Report 
is to be provided to the 
Contractor by 10 April 1970* 


Contractor Obligations ) 0utstanding(2) 
None 


Contractor Reps, to conduct operational 
Demonstration on DER Machine at 
SAC Hotrs. 


Contractor to correct errors on 
previously submitted curves. 


Contractor to make replacement Tape 


Contractor to provide Graphs 


None 


Contractor to submit final report. 

* Coded Pulse response through the 
system shall become part of the 
Final Report. 

• Results of an investigation of 
responses in the windows for AM 
inputs shall become part of the 
Final Report. . 
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Est. Completion Date 


| 1 18 Feb. 1970 ! 


! f ro March I97o] 

I ' 

| P 2 ? Feb.~1970~~| 


1 20 March 1970 j 


I 

I 

I l l Mar 1970 ~l 
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ANALOG DATA PROCESSING 

Listing/Completicn Schedule for Outstanding (I PC Contract (F33(657)-128li3) Obligations 


ATP Ref. Requirement and/or Objective 

6.1.b 1 Demonstrate the Capability of the EMR Processing System 

; to recover such Analog Data from the Mission Tape and 
' to store this Data in a useable and easily accessible 
j form for analysis. 


Remarks 


Incomplete - 

• Time Base perturbation on Analog Output 
of DPR - Contractor will conduct an 
In-Plant Engineering Investigation, 
Breadboarding and Bench Testing as 
necessary, to determine resolution of 
problem. A report on the Eng. 
Investigation will be prepared for 
submittal to government. 

• FM Response is unknown 


Contractor Obligation( s ) Outstanding 


(*) Contractor to submit Engineering 
Report on results of investigation. 


(*) Contractor to Demonstrate FM 
Response on W/B Tape being 
prepared under 3.1. b hereunder. 


Est. Completion Date 


1 27 Febri970 [ 


1 | 27 Feb. 1970 | 


S/A 


Fulfill obligations of ECP 1987-23 (a) tfide-Band 
Analog Data Processing (Disc Recorder Reproducer). 


Deliver outstanding equipment and effect 
modifications necessary to provide proper 
DRR performance. 


BOTES t 


SI COTt /Sl t0 T ! Test Plan for - toalo e Processing*, Rev. A dated 8 May 1969. 

telUery ot Decantation to aovernacnt*- Test Proeednree to be adm* 
assJ™ ^^i*Se acquisition of knowledge and/or tectalgpea which will 

®t a s a fff^^f S l^ir i COn ;; r SM !“ rrrfeBd:on 28 - 29 W° it w* s freed that since there are 
^ fa J s ® Start Words to significantly effect Analog Processing or further 

UsSg OoSaSr 1 d f th ° Contractor * raatter ^ «msd* tinder investigation by tho 


(3) 


Oil 


(*) Second Transport Assembly for DPJR 
at CPC to be delivered to SC-5. 

(*) Contractor to state recommendation 
re: Utilization of Discs 
manufactured by Data Disc Inc. 

(*) Contractor to state recommendation 
re: Utilization of MR Dust Cover. 

(*) Contractor to state recommendation 
re: Modifications desireable on 
DRR Transport Mechanism to simplify 
Head Adjustment. 

(*) DRR to be modified through ECP 
action to eliminate timing 
circuitry modifications. 

• ECP 1987-36 Submittal to SPO 

° Mod. Kits Delivered 

(*) DRR to be modified through ECP 

action to eliminate Noise problem. 

• ECP 1987-36 submittal to SPO 

• Hod. Kits Delivered 

(#) Contractor to expand on Internal 
Test Procedures for Head & 

Bracket assembly to assure hi ghe r 
level of product quality. 

{») Falsa Analog start Words 
occurring during W/B 
Recerder/Reproducer turnaround. 


[~27 March 197 (T| 

I 1 $ 1970 | 

I 

I 1 $ June 1970 1 


f 1 5 June 1970 I 


I 


| 27 Feb. 1970 
I 30 June 1970 


I 27 Feb. 1970 
I 30 June 1970“ 

I 

I See Note 3 


! See Not# k 

i 

I 


Pap of £ 
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26 January 1970 



/ 


/ 




Subject: Monthly Fiscal Report, Submittal of 

Contract AF33 (65 7 -12 8 / 4 . 3 CPC Procurement / 





Dear Burt : 

Enclosed please find this Contractor's "Monthly 
Fiscal Report No. 69" for the period ending 31 
December 1969. 


Regards, 


JM: vg 
Enel . 
cc : 



Jim 

SPC 


STAT 



Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 




Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 


MONTHLY wjscAL REPORT (1987-P-69) 


for 


CENTRAL P ROC ES SING CENTER 


CONTRACT AP33(657)-128U3 


MONTH ENDING; 31 December 19 69 

APPROVE 
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STAT 



Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 

MONTHLY FINANCIAL REPORT, TOTAL CPC 1 


1. Cwmletlw Planned Banpaadi turgB to Data 

'"to A yit ial ' tu r e'a to "Sate 

3„ TXiiiiiyT Co nWiiief or ' bufai band ing tfcwttiW»hfe« 

Uo AeKi>l ^:^ ; i'otor d^alimo'nia' ' 

^ enruaif fSr^w'df'fciiirW*» and Cut* tending” 


TOTAL CPC AND SUPP.TA 
As of 31 December 1969 

l* 1 1 1 ■ ■■ » ■■ — '■ ■ J 111 ■ 

16, 121, 364 

17.66S.li8n “ 



*Note: Excludes $91,000 of target fee. This is 

the current estimated reduction in 
accordance with the incentive sharing 
terms of the Contract. 
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26 January 1970 



Subject : 


Monthly Fiscal Report, Submittal of 
Contract AF33 (657-12 8lp3 CPC Procurement/ 



Dear Burt: 


Enclosed please find this Contractor's "Monthly 
Fiscal Report No. 69” for the period ending 31 
December 1969. 


JM: vg 
Enel, 
cc : 



STAT 


\ 
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MONTHLY fiscal REPORT (1987-F-69) 


for 


CENTRAL PROCESSING CENTER 


CONTRACT AP33(657)-128U3 


MONTH ENDING: 31 December 1969 


approve: 


STAT 
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March 1970 


Estimated Expenditures ana outstanding ccwsax«snts 
at End of Hext Succeeding FT Quarter (2$ * 26) March 1970 


mm 




Woct FT ■ . 

■JO* 'fiwiSXftCTyaT ^fitTwaTSed' of' Meac i ¥T 
3T* and Outstanding dc 

et tod of Next FT (2? ♦ 30) _________ 


•H-Note: Excludes $91,000 of target fee. This is 

the current estimated reduction in 
accordance with the incentive sharing 
terms of the Contract. 
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23 January 1970 


Subject: 




h 


Contract AF33( 657) -12814.3 CPC Procurement 
Monthly Technical Progress Report 
Period Ending 31 December 1969 


Dear Burt: 


In fulfillment of the subject obligation enclosed 
please find one (l) cooy of this Contractor’s Report 
No. 70. 


JM: vg 
Enel, 
cc : 



SP0 

ASP0 


w/2 cys. 
cy. end. 


end . 
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CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 70 (U) 


1987-L-70 


PERIOD ENDING: 31 DECEMBER 1969 
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* . 



This is 'the seventieth (70) Monthly Letter Report listing the 
remaining open items attendant to the procurement of EMR 
Electronic Data Processing Equipment and related software 
for the Central Processing Center (CPC). (December 1969) 


CPC PROCUREMENT STATUS OP OUTSTANDING ITEMS 


Support Requirements - ECPs 

1) ECP 1987-2.3 W/B Analog Data Processing 

a) 1 DRR for CPC DRR RACK (P/N 36104,8-2) 

** 

The second unit for the SC-5 DRR is presently 

at AI in a "suspended" capacity awaiting 

vendor (Applied Magnetics) delivery of a set 

(top & bottom) of recording heads. The unit 

has been inspected by AI’s Quality Assurance 

Department and at such time as the heads / 

are received, and the unit is run through — 

the Acceptance Test Procedure, AI will 

deliver same to SC-5 

'■ • Projected Consignment date 6 March 1970 


b ) ANALOG PROCESSING DEMONSTRATION 

The Analog Processing Demonstration was 
performed during the periods 17 through 25 
November and 11 through 17 December 1969. 

The purpose of the demonstration was to 
define the "End-to-End" analog capability 
of the system, list any resulting problem 
areas and attempt to define the methods that 
will eventually be utilized in handling 
operational analog data. 


Tests were performed by the following personnel: 


B. Lane . . . 
D. Stumiller. 
P. Calandrino 
J. Richer . . 
A. Heckler, , 


SC-5 Military 
SC-5 Military 
Contractor (CTSP) 
Contractor Engineering 
Contractor Engineering 


Page 1 of 3 

Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 



Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 

• , 


The Demonstration was conducted in accordance with 
the AI Contractor's Document "Test Plan for Analog 
Data", Rev. A dated 8 May 1969. Mission Tape 9252 CH 
was selected for the demonstration. 

The Contractor is presently pursuing the following 
plan in order to achieve fulfillment of contractual 
obligations under the CPC Procurement: 

1, Compilation of an Interim Engineering Report, 
said report to reflect results of the Analog 
Demonstration, as compared with the ATP, and 
enter those items considered to be Contract 
deficiencies. This report will be submitted 
approximately 6 February 1970, 

2, A schedule for completion of the Contract 
deficiencies will be prepared - The Contractor 
will pursue completion of the deficiencies 

in accordance with said schedule. This 
schedule will be submitted approximately 
13 February 1970, 

3, A Final Engineering Report will be prepared 
by the Contractor, said report to: 

©Reflect upon the capability that has been 
provided under the CPC Contract, and 
additionally; 

•Set forth the Contractor's recommendations 
for improvement of the analog capability 
consistent with current operational 
techniques and/or requirements . This 
report will be submitted 1 May 1970, 


APPROVED 
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OPTIONA ^REQUIREMENTS (Spare Parts) 


LIST NO. 

SEQ. # 

PT. NO. 

NOMENCLATURE 

QTY. 

REMARKS 

EDD 

SHIP INFO. 

70 

8A0490 

342806-1 

Disc.Assem. 

13 


2/70 

6 units Del. (Vo. 500 

70 

8A0571 

364474-3 

Modulator Assy. 

1 

Note-Pt.No. (-3)Change 

4/70 


70 

8A0581 

364474-4 

Modulator Assy. 

2 

Note-Pt.No. (~4)Change 

4/70 


70 

8A0611 

364903-3 

Head & Brkt.Assy 

2 

DON G69-31(Ref) 

3/70 

1 unit del (Vo. 5020) 

70 

8A0621 

364903-4 

Head & Brkt.As^r. 

3 

DON G69-32 (Ref ) 

3/70 

1 Unit del. (Vo. 5005.) 

70 

8A0530 

390344-1 

Trans & Disc 
Assy. 

2 

DCN G68-185 (Ref) 

3/70 


83 W 

000273 

938042-2 

Seq. Switch 

Assy. 

2 


3/70 

0 
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Subject: Contracts AF33( 6f?7) -12843 & -12846 

Fulfillment of Contractor Obligations Thereunder 

Dear Burt: 

Enclosed, under separate correspondence, you will find this 
Contractor’s Fiscal and Technical Reports for each of the above 
Contracts, said reports reflecting status as of year end, 

December 1969. 

Supplementary to the Cost Reports the writer is forwarding the 
attached Funding Analysis for both the CPC and Follow-On EMR 
Programs, said analysis reflecting contemplated disallowances 
which will be effected at the completion of each Contract* 

The writer had previously submitted similar information on 
16 October 1969. Please note the following regarding the current 
at-completion analysis: 

re -12843 (FH-7321) - The cost at completion is now 
projected as being $30*000 higher (16,690,000 vs 
16,660,000). Notwithstanding the aforementioned 
increase disallowances of $128,000 should ultimately 
bring the Program to completion 6)4., 788 below the 
17,670,000 current Program Funding. 

re -128l|.6 (FH-7322) - The cost at completion is now 
projected as being $20,000 higher (3)4., 132,000 vs 
34-, 112, 000) . Notwithstanding the aforementioned 
increase disallowances of $144*000 should ultimately 
bring the Program to completion 68,843 below the 
* 37,132,000 current Program Funding. 

Insofar as to AI's ability to complete both Programs within the 
current projection you will note from the Technical Reports that 
the Analog capability, the single most significant outstanding 
obligation, 5 was demonstrated to Using Command personnel during 
the past report period. This Contractor's engineering personnel 
consider the demonstration to have been quite successful. 

With regard to the Follow-On EMR Program the writer will in the 
near future submit correspondence to the SP0 requesting 
acceptance of all technical performance ' requirements under Contract, 
including the Analog collection capability. This request does not 
overl oo k the few remaining Spare Parts which must be delivered to 
STAT PS0 in order to achieve total completion of all 

Contract obligations . 


Page 1 of 2 
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26 January 1970 


With regard to the CPC Program deficiencies are recognized and 
the three step procedure outlined under the Technical Report 
is intended to bring about completion of technical performance 
in May of this year, possibly earlier. Here again certain 
Spare Parts are outstanding, however same should be delivered 
prior to fulfillment of the technical deficiencies. 

The writer will bring the Contract (s) fiscal status to the 

attention of H. Simon in the event you should have any reserva- 
tions regarding same. J 
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as of 31 December 1969 
FO EMR CONT R ACT - FUNDING ANALYSIS 
Negotiated * Presumably Final Target Cost 35,501,072 

Negotiated ft Presumably Final Target Fee 2 y . 8 l^ M 

Total Planned Expenditures (Line 1 of Cost Rpt.) 3 8 , 340 » 617 


Spent & Committed to Date (Cost Only) 
Est. Cost-to-Complete 

Est. Cost-at-Completion (CAC) 


34,109,964 

22,036 


34, 132, ooo 33^86 coo 


Target Fee 
Target Cost 

Est .Gost-at-Completion (CAC) 
Sub-Total Est. Underrun 
Shipping Cost incl.in CAC (Est) 
Est. Adjusted Underrun 
No Sharing on 1 f of Target Cost 
Share Portion 


2,839,545 


35,501,072 


34,132,000 

33 988 P 0(O 

1 , 369,072 

ij*i 3 ^ 1 2 . 

20,000 

2o t O c& 

1 , 389,072 

l 

355,010 

Bttoao 

1,034,060 

i f \ *J 8 f 0 


20$ Incentive 


1 : — ✓ 

Est. Total Fee 

3,046,357 

3°1K iSi 

SUMMARY 



Est. Cost at Completion 

34,132,000 


Est. Fee at Completion 

3,046,357 

•5 atf, 1 i'l 

Total Est. Program (Line 10 of Report) 

37,178,357 

3 r \ i 00 \&\ 

AVAIIABLE FUNDING 



Current Funding Limitation (Per Amend.^14) 

37 , 132,000 


Tot. Estimated Program Funding 

37.178,357 

ZJo&Mrj 


Estimated Funds Available 


(46,357) 


Note: Entries in red reflect fiscal Status with disallowances of 

$ 144,000 taken into account. 
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15 January 1970 

as of 31 December 1969 


CPC PROGRAM FUNDING ANALYSIS 

Negotiated & Presumably Final Target Cost 15,000,172 

Negotiated & Presumably Final Target Fee 1,121,212 

Total Planned Exoenditures (Line 1 of Cost Rpt.) 16,121,384. 

Spent & Committed to date (cost only) 16,658,923 

Cost-to-Complete 31,077 

Cost-at-Completion (CAC) 16,690,000 


Target Fee 
Target Cost 

Est.Cost at Completion 

Sub-Total Est. Overrun 
No Penalty for Shipping Cost (Est.) 

Est, Adjusted Overrun 
No Penalty on 5$ of Target Cost 
Share Portion 
10# Cost Sharing by AI 


15,000,172 

16,690,000 

1,689,828 

30,000 

1,659,828 

750,000 

909,828 


Est*. Total Fee 


1,121,212 

1 b.f&ZCVO 

— j 7 

8 TLB 
ooo 

— Cm 

1 . 531 . 3 : 2.6 

i » 

■Jgo^ooo 

781^8 

(91,000) 

1,030,212 


SUMMARY 

Est. Cost at Completion 
Est. Fee at Completion 

Total Program Funding 

AVAILABLE FUNDING 


16,690,000 

1 , 030,212 

17 , 720,212 


Current Funding 17,670,000 

(includes 1,572,000 Projected Overrun 4 / 67 ) 

Total Program Funding 17,720,812 

Est. Funds Available (50,212) 

Note: Entries in red reflect fiscal status with disallowances of 
$128,000 taken into account. 
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19 December 1969 


frlL 

Subject: Monthly Fiscal Report, Submittal of 

Contract AF33 (657) -lgj&ifS (CPC) 

Dear Burt: 

Enclosed please find this Contractor's "Monthly Fiscal 
Report No. 68" for the period ending 30 November 1969. 



JM:vg 
Enel, 
cc : 



SPO I 
v 
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MONTHLY FISCAL REPORT (1987-F-68) 


for 


CENTRAL PROCESSING CENTER 


CONTRACT AF33( 657) -12814.3 


MONTH ENDING: 30 November 1969 


APPROVED 
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S&USELZ ?SHAHCXAL RSPC&t, 


TQTAt C£C Ai» 9tn>?.*ASK 
A# of .Hovember 1969 




.•ra Planted gspenfitisrea to Data 


; a (^ETdtatiTa 
'rToximad contractor uu&a 

YKtoai^Oogtraotor Qatglaading Ccmniitiaenta 


tola! Eot inated 
Variance Ty^loT 


^RC** ciissxative' La tinted TSs posciiturea. tproug n oucrsn 
f« f outstaaolng uansltseata a 

Tri c£ F7 


CU^£i£t£tTO. 1 


nia* ft 


iSKSfl 


Dec *1969 


S’CCCl teosKiltOTea ftt» 


■V r'0 v: : ;- ivi:^n t^5d ^rcn&itliffftS find CTi 

Y A ri Kost n (£9 » 30 ) 


83iBBAM*iaisik^23SEESBKI 


16*121,3814. 


16.12r.38 


17,693,212 


17,693,212 


17,693,212 


Wote : * Excludes $88*000 of target fee. .This Is 

the current estimated reduction in 
t • rccordance with the Incentive sharing 
terns of the Contract, 
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josA - 


23 December 1969 


7 j 



Subject: Contract AF33 (657) -I 28 I 4.6 Follow-On EMR Program 

Monthly Technical Progress Report 
Period ending 30 November 1969 


Dear Burt: 


In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor’s report No. 69. 


JM: vg 
Enel, 
cc: SPO 

ASPO 



w/2 cys. encl. 
cy. encl. 
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ELECTROMAGNETIC RECONNAISSANCE SYSTEMS 

MONTHLY LETTER REPORT NO. 69 (H) 

19i|.0-L-69 

PERIOD ENDING: 30 NOVEMBER 1969 
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This is the sixty-ninth (69) monthly letter report listing 
the remaining open items attendant to the procurement of 
additional Electromagnetic Reconnaissance Systems (EMR). 
(November 1969) 

FOLLOW-ON EMR PRO GRAM- STATUS OF OUTSTANDING ITEMS 


BASIC CONTRACTUAL OBLIGATIONS 

W/S Item I - EMR Systems - ANALOG COLLECTION CAPABILITY 

For status of the Analog Capability Demonstration 
see the Contractor’s Monthly Letter Report 
1987-L-69 under the Central Processing Center 
(CPC) Procurement 


W/S Item V - CONFIGURATION RECORDS 

Will be submitted for acceptance under the 
Contractor’s final (close-out) Voucher. 

Complete - Not delivered 


SUPPLEMENTARY CONTRACTUAL REQUIREMENTS 

ECP 19ij.0-29 SCL MEMORY NOISE & LOGIC .RETROFIT 

Two (2) remaining spare assemblies "Stabilizers and 
Drive Assemblies Wired" (TI P/N 5i4.206ij.-2, EMI 902720A02) 
are in the process of being modified by the Subcontractor, 
Electronic Memories of Hawthorne, California - Both of 
these items have a promised delivery to AI of prior to 
31 December 1969. 


APPROVE 


4 
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< V ( ( 

OPT IONAL_REQUIR® ENTS (spare parts) 


L IST NO. . SEQ. # FT. NO. NOMENCLATURE 

I A09320 340500-1 Stage&Amp 

Assam* 

4 024600 542065-1 Sense Card 

Assam. 

**■ 023401 542064-2 Stabilizer 

Assam. 

J 6 700180 502487-1 One Shot L.C. 


QTY REMARKS 

1 


EDD 


ASPO enters this item 
on DON E 67-147 S/B 
List 4 I/N 024600 


542064-1 on DCN E 68 -L 
S/B P/N 542064-2 DON 
E68-91 See List 4 I/N 
023401 


1/70 


1/70 


12/69 


SHIP INFO 
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/ 


0 PT ION AL_REQU IR EMENT S (spare parts) , 
"" * 


LIST NO. 

SEQ. # 

PT. NO. 

NOMENCLATURE 

QTY 

REMARKS 

EDD 

SHIP INFO 

i 

A09320 

340500-1 

Stage&Amp 

Assam. 

1 

i 



k 

024600 

542065-1 

Sense Card 
Assam. 

1 

ASPO enters this Item 
on DON E67-147 S/B 

List 4 I/N 021+600 

1/70 


k 

023401 

542064-2 

Stabilizer 

Assam. 

1 

ASPO enters P/N as 
542064-1 on DON E68-46. 
S/B P/M 542064-2 DON 
E68-91 See List 4 I/N 
023401 

1/70 


36 

7C0180 

502487-1 

One Shot L.C. 

2 


12/69 
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13 November 1969 


Subject: Contract AF33 (657)-12843 CPC Procurement 

Monthly Technical Progress Report 
Period Ending 31 October 1969 

Dear Burt: 


In fulfillment of the subject obligation enclosed please 
find on© (1) copy of this Contractor's report No. 68. 


JMjvg 
Enel, 
cc: SPO 

ASPO 


Regards, 



Jim 


) w/2 cys. end. 
cy. ©ncl. 
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CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 68 (IJ) 


1987-L-68 

I . 


PERIOD ENDING: 31 OCTOBER 1969 

■ ' ' ;1 

i ' . ■ 


it 


I 

i 
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This is the sixty-eighth (68) monthly letter report listing the 
remaining open items attendant to the procurement of EMR 
.Electronic Data Processing Equipment and related software for 
the Central Processing Center (CPC). (October 1969) 


CPC PROCUREMENT STATUS OP OUTSTANDING ITEMS 


Support Requirements - ECPs 

1) ECP 1987-23 W/B Analog Data Processing 

a) ' < 1 DRR for CPC DRR RACK (P/N 36W-8-2) 

The second unit for the SC-5 DRR is presently 
being utilized in the checkout of Spare Parts 
(Discs and Head Assemblies) required in support 
of the Analog Demonstration (see below). 

' 

The unit will be consigned to the CPC upon 
completion of the Analog Demonstration. 

j *'M 

Projected Completion date 15 December 1969. 

; b ) ' ANALOG PROCESSING DEMONSTRATION 

Tapes suitable 'for the Analog Processing 
• Demonstration are available at SC-5 and the , j 

Contractor will enter into the Analog Demonstra- 
tion period on 17 November 1969. 


, The DRR unit from the Headquarters' Site has 
, been received at SC-5 and is presently operational. 
This unit will be utilized for back-up support 
during the demonstration period* 


Projected Completion date 1 December 1969. 


APPROVED 


"STAT 


. . . . Page 1 of 2 
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.• . \ 


OPTIONAL REQUIREMENTS (Spare Parts)' 


LIST NO . SEQ. W PT. NO . 'NOMENCLATURE 
70 ~ 8A0490 342806-1 Msc.Assem. 


QTY. REMARKS 
19 


EDD 


SHI? INFO. 


70 8A0571 36I4.474-3 Modulator Assy. 1 Note-Pt.No. (-3)Change 

70 •/ 8A0581 364474-4 Modulator Assy. 2 Note-Pt.No. (-4)Cbange 

y . . ■ • 

70 8A0611 364903-3 Head & Brkt.Assy 3 G69-3KRef) 

70 8A0621 364903-4. Head & Brkt.Assy. 4 DCH 069-32 (Ref) 

70 8A0530 390344-1 Trans & Disc 2 DON G68-l8£(Ref) - 

Assy, . ... 

83 V 000273 9 . 38042-2 Seq. Switch .2 

Assy, ' - 


1 unit del (Vo. 4992) 
1- Unit del.CVo. 4992) 
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Subject: Monthly Fiscal Report, Submittal of 

Contract AF 33 (657) -1281^3 (CPC) 

Dear Burt: 


Enclosed please find this Contractor's "Monthly Fiscal 
Report No. 67” for the period ending 26 October 1969 . 


Regards, 
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MONTHLY FISCAL REP OK T (1987-F-67) 


for 


CENTRAL PROCESSING CENTER 


CONTRACT AF33 (657) -1281*3 


MONTH <ENP TNG: 26 October 1969 


APPROVED 


STAT 
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X3OTHLY FINASOIAL REPORT 


TOTAL CPC ANO 
SUP?. TASKS 





Note: * Excludes $88,000 of target fee. This is 

the current estimated reduction in 
accordance with the incentive sharing terms 
ox the (/Ontract 0 



Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 














- Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 
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OSi 


16 October 1969 


Subject : 
Dear Burt t 


Monthly Fiscal Report, Submittal of 
Contract AF33 ( 657 ) -128i|_3 (CPC) 


1 1 0 


Endosed please find this Contractor's "Monthly Fiscal Report 
no. 66 for the period ending 28 September 1969. p 

In addition the writer is enclosing a "CPC Proeram n . „ 

summary dated 28 September 1969, said summary updating that ysis 
previously submitted to your activity on 19 Ju£e 1969 Prom the 
STS t0 ‘hat tota/program tondtog if 

* * 212 exceeds current funding of $17,670,000 bv &23 212 

^c 9 urreT" e Be 1 a^i d a rr 1 ^ apP ' ar £ — “ * hitai^erLfikfb.e'n 

the calendar year '67’at thrpiint a of W |efinitizItion a it 1 ’ a ™id thI ' OUSh 

wil! a be t Srft? iaal J? Wan09S ° f * 128 <°°° favorable to toe go?emment 
wili be written off against the CPC Contract. The writer 

accordingly projected the $128,000 disallowance against the 
wnfbe realized? ^ 6nd r ' SUlt that excess fundln 8 ® f * 91,788 

fiLl^info^t?™ ^ad the opportunity to present the above 
be reviewed with him'during^the wL^of ^rOctober!^ 1, **** 

the ^undersigned^ 1 ^ i0nal inf or,matlon is squired please contact 


JM:vg 

Enel* 

oc: 



STAT 


W- 
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28 September 1969 


CPC PROGRAM FUNDING ANALYSIS 
Negotiated & Presumably Pinal Target Coat 
Negotiated Sc Presumably Pinal Target Pee 


15,000,172 

1 . 121,212 


Total Planned Expenditures (Line 1 of Cost Rpt.) 16, 121,384. 


Spent Sc Committed to date (cost only) 

Cost-to-Complete 

Cost-at-Completion (CAC) 

> 

16,6^5,764 

14,236 

16,660,000 

Target Pee 


1,121,212 

Target Cost 

15,000,172 


Est. Cost at Completion 

16.660.000 

lL t C32.eco 

Sub-Total Est. Overrun 

1,659,828 

(, felt? 

No Penalty for Shipping Cost (Est.) 

30,000 


Est. Ad justed Overrun 

1,629,828 


No Penalty on 5$ of Target Cost 

750,000 

”7 Sto, *'«' 

Share Portion 

879,828 | 

7.<Tl, 

10$ Cost Sharing by AI 


(88,000) 

Est. 

Total Fee 

1,033,212 




SUMMARY 


Est. Cost at Completion 
Est. Pee at Completion 


Total Program Funding 


16 , 660,000 

1,033,212 

17,693,212 


AVAILABLE FUNDING 


Current Funding 

(includes 1,572,000 Projected Overrun I4./67) 


Total Program Funding 


17,670,000 

17,693,212 


(23,212) 


Est. Funds Available 

Note 1 Entries in red reflect fiscal status with disallowances of 

ifel 28 OOO taken ir to account 
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1 7.^7 

I, C/t (.,!•< 1 




i,t>U 6,1(1 


n, gr&.i-n. 


%iee 
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MONTHLY FISCAL REPORT (1987-F-66) 


for 


CENTRAL PROCESSING CENTER 


CONTRACT AF33 (657) -12814.3 



Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 



Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 


■TOTAL -CRT AND 

SUPP. TASKS / 
A* Of 28 Seot amber 1 


Owulative Planned 


Jk :Jk 


16,121,384 



Not* ? $88 v 000 of target fee. This, is the 

current estimated redaction in accordance 
with the, incentive' sharing terms of the 
Contract, 'r. V /V;-'/ ' "> ‘ ■ V" : 
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23 October 1969 


Subject: 


Dear Burt: 


Contract AF33 (657) -12 81*3 CPC Procurement 
Monthly Technical Progress Report 
Period ending 3® September 1969 



In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor's report No. 67. 


JMtvg 
Enel, 
cc: SPO 

ASPO 


/2 

y. 



» 


cys . end • 
end. 
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V . 




CENTRAL PROCESSING CENTER 
MONTHLY LETTER REPORT NO. 6 7 (N) 

1987-L-67 

PERIOD ENDING: 30 September 1969 
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• • j 


This is the sixty-seventh (67) monthly letter report listing the 
remaining open items attendant to the procurement of EMR 
Electronic Data Processing Equipment and related software for 
the Central Processing Center (CPC). (September 1969) 

■ • : l ■ , 

i 

CPC PROCUREMENT STATUS OF' OUTSTANDING ITEMS 
Support Requirements - ECPs 
1) ECP 1987-23 W/B Analog Data Processing 
a) 1 DRR FOR CPC DRR RACK 

■ — r ■■ ■■■ - - ■ — 

■ | ; : « 

The second unit for the SC-5 DRR is presently 
undergoing final inspection and checkout at 
the Contractor’s facility. It is intended that 
this unit be delivered to SC-5 on or before 
31 October 1969. j 

Projected Completion date 31 October 1969. 


b) ANALOG PROCESSING DEMONSTRATION 




Tapes suitable for the Analog Processing Demonstra- 
tion are now available at SC-5 and the Contractor 
presently plans to enter into the Analog Demonstra- 
tion period on or about 27 October, 


The DRR unit from the Headquarters’ Site has been 
received at SC-5 and is presently operational. 
This unit will be utilized for back-up support 
during the demonstration period. 


Projected Completion date 15 November 1969 








APPROVED 


STAT 



• ~ . ji ' Page 1 of X 

tfvU- :i . .. ' !l : -f v v 
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OPTIONAL REQUIREMENTS (Spare Parts) 


LIST NO. SEQ. # PT. NO. 


NOMENCLATURE 


70 

70 

70 

70 

70 

70 


83W 


8A04.90 314.2806-1 Disc . Assem. 


8A0571 36I4.I4.7I4 .- 3 Modulator Assy. 1 

8A0581 36(4.14. 7ll-U Modulator Assy. 2 

8A0611 3614.903-3 Head & Brkt.Assy I4. 

8A0621 3614.903-14. Head & Brkt.Assy. 5 

8A0530 3903ll.ll.-l Trans & Disc 2 


Trans & Disc 
.Assy. _ 


000273 938014.2-2 Seq. Switch 

Assy. 


QTY. REMARKS 
19 


EDD 


SHI? INFO. 


Note-Pt.No. (-3)Change 
Note-Pt.No. (-1).) Change 
DCN G69-31(Ref) 

DCN G69-32 (Ref ) 

DCN G68-185 (Ref) 


1 unit del ( V0.I4.833) 

1 unit del (Vo. 14.8814.) 


1 unit del (Vo. 14.914.6) 
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22 September 1969 


Subject: 


Dear Burt: 


Monthly Fiscal Report. Submittal of 
Contract AF33(657) -12BI4.3 (CPC) 


Enclosed please find this Contractor's "Monthly Fiscal 
Report No. 65" for the period ending 2I4. August 1969. 



JM:vg 

Enel. 

cc: 


Regards, 



spq 


STAT 
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* ' ?' 


MONTHLY FISCAL REPORT (1987-F-64) 


for 


CENTRAL PROCESSING CENTER 


I 

CONTRACT AF33( 657) -12843 


MONTH ENDING: 24 August 1969 


APPROVED: 

4 
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’ TOTAL CPC AND 

jcsthli rmacm report, supp. tasks 


X. CvwulatiTB Planned Expenditure a to Date 




Conmitmentc to Date (1 + 3 


urea a 

Coranitmenta to Dato (2 + 4) 


A* of 24 August 196 

l6,12i,384 
17.febB.~990 
0 


16.121,38 


tm 




End of FT 


turea and Outstanding 
Goawitmente through Currant FT (18 ♦ 20) 


16.121.38 


17.68k.212 


Next Suooeedlnc fX Quarter 13 


FT Quarter September 


at End of Itext Suooe'eding FT Quarter (2g ♦ 26) 3 




17,684.212 


17,684,212 



If Contract nill not bo Completed in Thla FI 


Contractor* • Qut» 
Itext FI 


urea a 


w 


This i 
c or dan 
of the 
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16 September 1969 



SUBJECT: CONTRACT AF33(657)-1281}.3 CPC PROCUREMENT 

MONTHLY TECHNICAL PROGRESS REPORT, 

PERIOD ENDING 31 AUGUST 1969 


Dear Burt: 

In fulfillment of the subject obligation, enclosed 
please find one (1) copy of this Contractor's report 
No. 66. 


JM/jrc 

Enel. 


Regards 



\.„.y Jim 


* 
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CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 66 (TJ) 

1987-L-66 

) 

PERIOD ENDING: 31 AUGUST 1969 
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This is the sixty-sixth monthly letter report listing the remaining 
open items attendant to the procurement of EMR Electronic Data 
Processing Equipment and related software for the Central Processing 
Center (CPC). (August 1969) 


CPC PROCUREMENT-STATUS OF OUTSTANDING ITEMS 
Support Requirements - ECPs 
1) ECP 1987-23 W/B Analog Data Processing 
a) 1 DRR FOR CPC DRR RACK 


The 2nd unit for the DRR presently Installed at 
SC-5 is operational at AI and is presently being 
used in making the 3rd and final Pre-Recorder Disc 
(Fig 1 #1282) which is scheduled for completion 
on 18 Sept* '69. Following completion of the 
Pre-Recorder Disc further inspection and check- 
out of the DRR will be undertaken and the unit 
should be consigned to the CPC on or about 
15 October 1969. 

Projected Completion date 15 October 1969. 


b) ANALOG PROCESSING DEMONSTRATION 

Two (2) SC-5 missions are still scheduled for the purpose 
of generating tapes suitable for the Analog Processing 
Demonstration. The Contractor presently plans to 
utilize the week of 15 September for correcting certain 
SC-5 DRR malfunctions and entering into the Analog 
Demonstration period on or about 22 September ’69. 

It is anticipated that the demonstration period will 
run for a minimum of three (3) weeks. The DRR unit from 
the headquarters site is being shipped to SC-5 on 
16 September to be used as back-up support during the 
demonstration period. 


Projected Completion date 31 October *69. 


APPROVED 



STAT 


Page 1 of 2 
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V 


OPTIONAL_REQUIREMENTS (Spare Parts) 


LIST NO. 

SEQ. # 

PT. NO. 

NOMENCLATURE QTY. 

REMARKS EDD 


SHIP INFO 

70 

8A0490 

342806-1 

Disc* Assam, 

21 




70 

8A0571 

36i4J4.7i4.-3 

Modulator Assem, 

► 1 

Note-Pt.No. (-3) Change 

2 

unit 8 del. (Vo. 48 ^ 8 ) 

70 

8ao58i 

361Ul.7l4.-i4- 

Modulator Assem 

2 

Note-Pt.No. (-4) Change 

1 

unit del. (Vo. 4762) 

70 

8A0610 

364.903-3 

Head & Brkt 
Assem. 

$ 


1 

Unit del. (Vd. 4872 ) 

70 

8A0620 

364903-4. 

Head & Brkt. 
Assem, 

5 




70 

8A0530 

390344-1 

Trans & Disc 
Assem, 

2 




83 W 

000273 

938042-2 

Seq, Switch 

2 





Assem, 
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22 August 1969 



Subject: Contract AF33(657)-128l}.3 CPC Procurement 

Monthly Technical Progress Report, Period 
Ending 31 July 1969 



Dear Burt: 


In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor’s report No. 65. 


JM: vg 
Enel, 
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CENTRAL PROCESSING CENTER 
MONTHLY LETTER REPORT NO. 6$ (U) 
1967-L-65 

PERIOD ENDING:31 July. 1969 
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Center (CPC). (July 1969) * software for the Central Processing 


CPC. PR OCUREMENT -STATUS OF OUTSTANDING ITEMS 

Support Requirements - ECPs 
1) ECP 1987-23 W/B Analog Data Processing 
a ) 1 DRR FOR CPC DRR RACK 

^r!s 2 ? d Unit £? r the DRR P res ®ntly installed at 
j is operational at AI and is presently beinc 

?Pia lViPft?? 2 r ? and final Pre-RecoJder^fsc 

' In » which is scheduled for completion 

!L 2 L^ St i? 69 -„ blowing completion of ^ 

further inspection and check- 
out of the DRR will be undertaken and the unit 
consigned to the CPC on or about 15 September 1969 . 

Projected Completion date J5 Sept. *69, 

b ) ANALOG PROCESSING DEMONSTRATION 

Two (2) missions will be scheduled for the purpose 
of generating tapes suitable for the Analog 

? 9m ° nst ration. It is presently g planned 
that both missions be flown prior to 29 Aug. and 

iA^«a S i l d n fv dem0 v Stration 159 conducted in the 
period 15 through 30 September 1969 - dependent 

upon the successful completion of the missions. 

Projected Completion date 30 Sept. »69. 


APPROVED : 


STAT 


Page 1 of 2 
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I 


OPTIONAL_REQUIREMENTS (Spare Parts) 


list no. 

SEQ. # 

PT. NO. 

NOMENCLATURE 

QTY. 

70 

8A0490 

342806-1 

Disc. Assem. 

21 

70 

8A0570 

364474-3 

Modulator Assem. 3 

70 

8A058o 

364474-4 

Modulator Assem 

3 

70 

8A0610 

364903-3 

Head & Brkt 
Assem. 

6 

70 

8A0620 

364903-4. 

Head & Brkt* 
Assem* 

5 

70 

8A0530 

390344-1 

Trans & Disc 
Assem. 

2 

83 W 

000273 

938042-2 

Seq. Switch 
Assem. 

2 


REMARKS 

Note-Pt.No. (-3)Change 
Note-Pt.No. (-4) Change 


EDD 


t 

SHIP INFO 

1 Unit del. (Vo. 4770 ) 
1 Unit del. (Vo. 4762 ) 


fu 

o 

ro 
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19 August 1969 


Subject: Monthly Fiscal Report. Submittal of 

Contract AF33 (657) -12843 (CPC) 


Dear Burt: 

Enclosed please find this Contractor's "Monthly Fiscal 
Report No. 6^" for the period ending 27 July 1969. 



JM: vg 
Enel • 
cc: SPO 



«/ ^ jr & • wiiv# x • 


STAT 


7 Cc 
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> 

. ■* 

MONTHLY FISCAL REPORT (1987-F-6ij.) 

, \ ' 

for 

CENTRAL PROCESSING CENTER 

' !■ • ' • 

•i 

CONTRACT AF33 (657) -128i}.3 
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• 1. / .. TOTAL. CPC AND 


Aft or 


SIJPP. TASKS 

' ‘ V/- ' ’’ 

27 July 1969 


EE » U.f 05 UJL 


turoft to Bat* 




16,121,3814. 


imm 




b a aEgs gsaggCTKanHi 


17.669,21l8 




r^rtrmtrr 




turn 


'tv."rr. » i-rr-TT.t ny »tt i wt*‘. (N*7m ttt. 

Mini 1 1 T i.iniy 

.•'■WnrVTB -r^yr. 1 1 T r rrrmr^ »«-r; r\ rr, c nr 


ur> 


lcsissem 




17,68 




ept . 1969 


ft Quartar 


Sept .1969 


17. 6 8k. 212 


17. 68k. 212 


2f Contract will not be Oenpleted la Thla FT 


at Bad of Neat 


Note: # Excludes $87*000 of target fee. This is the 
( current estimated reduction in accordance 
with the incentive sharing terns of the 
Contract. 
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22 July 1969 

7J 


Subject : Contract AF33 (65?)-128ij.3 CPC Procurement 
Monthly Technical Progress Report, Period 
Ending 30 June 1969 


Dear Burt; 

In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor^ report No. 6 I 4 .. 
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CENTRAL PROCESSING CENTER 


y; - • MONTHLY LETTER REPORT . NO. 6.4 (U) 


1987-L-6lp 


\ ' PERIOD ENDING: 3G «Iune. 1969. 












’ .i'Vv. • * * r v,' ! ; 


Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 



Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 


This is the sixty-fourth monthly letter report listing the 
remaining open items attendant to the procurement of EMR 
Electronic Data Processing Equipment; and related software 
for the Central Processing Center (CPC), (June 1969) 

198? PROGRAM STATUS 
Support Requirements - ECPs 
1) ECP 1987-23 W/B Analog Data Processing 

a) 1 DRR FOR CPC DRR RACK 

-■■V^Thb' 2nd^ni;t' for\the DRR presently installed at 
SC-5 has been operational at AI for quite some 
time and has recently been used in recording two (2) 
pre-recorded discs (Fig. 1#1282), The unit must be 
retained for recording a third and final pre-recorded 
disc which should be completed prior to 15 August 1 69. 
Following formal inspection and check-out the DRR 
will be consigned to SC-5 for; installation in the 
CPC Disc Recorder Cabinet, : 

Projected Completion date 30 Aug. *69. 

b ) ANALOG PROCESSING DEMONSTRATION 


Pursuant to the agreement reached during the 18-19 
June Engineering Review Conference conducted at AI 
the period of analog demonstration has been extended 
through 30 August 1969. The Contractor has prepared 
and submitted final analog system curves and mission 
tape selection is proceeding, i 



Projected Completion date 30 Aug*’ 69. 


HPPR0VEE 



STAT 




:.V i> 
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■ # OPTIONAL^REQUIREMENTS (Spare Parts) 

LIST NO . SBQ. # PT. NO . NOMENCLATURE QTY. REMARKS EDD SHIP INFO 

c 70 8A04.90 3U.2806-1 Disc. Assam. 22- v, : 777^7 : '7.;777 ;; 77: 

70 0AO57O 364474-3 Modulator Assam. 3 Note-Pt.No, (-3) Change 

70 8A0580 364474-4 Modulator As sem 3 Note-Pt.No. (-4) Change 

70 8A0610 364903-3 'Head & Brkt 7 1 Unit del. (Vo. 4512) 

Asseuu •• 7 •. 7v •: . ; , 7 _ - 

70 8A0620 364903-4 Head & Brkt. 6 1 Unit del. (Vo. 4512) 

■ , \ ^ ‘ ' Assem* 7/ • • /7';7 ; ‘ 77 V. ' ' ' • ' * ‘ , 7 , , 7 . 

* 70 8A0530 390344-1 Trans & Disc 77 ^777 77* 7'7;77777;77777 : 7 

•;7 ;7_\7- Vv 7'V' • 7:/ --- : '- : yTf--/' ;._7 ' : ; Asseia* ■ •••■;.;/ 7 . 7 7 v '7.,;/ 7 77\ -7'; 

1^7 83W 000273 938042-2 Seq. Switch ■ Z " . ; 7777; 7' 7 

'7 :'777 7 /’• 77 77/ 777' ’ -y >.7 \ - - /;7' : - Assem*./ : : ,7- -7' 7' ';7:7/7 7 7 77/;, 7, 7 ‘7 7=7 *77 ; 77;>7. 7; 7 ; - -• . ; /7 ;v-y :_7 : 
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10 July 1969 


Subject: Monthly Fiscal Report, Submittal of 

Contract AF33( 607) -128^3 (CPC) 

Dear Burt: 

Enclosed please find this Contractor's "Monthly Fiscal 
Report No, 63" for the period ending 29 June 1969. 


JMrvg 

Enel, 

cc: 



SPC 

w /;5 cys. encx. 


STAT 
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MONTHLY FISCAL REPORT ( 1987-F-63 ) 


for- 


CENTRAL PROCESSING CENTER 
f ' 


f 

‘CONTRACT AF33( 657) -128^3 



MONTH ENDING: 29 June 1969 


APPROVED: 


STAT 


* 
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FINANCIAL REPORT 


TOTAL CPC AND 
STTpP . TASKS 

A» of .29 June 1969 


Cumulative Planned Expenditures to Data 
"stive Aotua" 




urea vo 


a an 

Coramltraenta to Data (1 + 3) 


™ actoej* Expenaituras & 
Qoianltments to Data (2 ♦ U 


anoa 


anaing 


liflssaagiiE anayjgg 
jggfcnggag rg— 


tcHsrwmaj 


16,121,38 


— — — 1 1 1 1. 1 ■ ii in ■ ■ 1 1 


• Outs 


■mgly^FTT-JL 




Planned Expenditures and Outstanding 
Commitments through Currant FT (18 ♦ 20) 


v* 

Ccsnaitaenta through Overrent FT (17 ♦ 19 


■nsirn^M 


Next Succeeding FT Quarter (Sept 


; SBil 


a tire Estimated Expenditures and Outstanding C 
at E nd of Next Succeeding FT Quarter (25 + 26) 


^2i223EES1 


Sept . 1969 


If Contraot will not be Completed in This FT 


It 




urea a 


Note: ■* Excludes $87,000 of t arget fee. This Is 
the current estimated reduction in 
accordance with the incentive sharing 
terms of the Contract 
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0SA " 


19 June 1969 







STAT 



Subject: 


Dear Burt: 


Contract AP33 (657 )-128l4_3, CPC Procurement 
Monthly Fiscal Report, Submittal of 



Enclosed please find this Contractor’s "Monthly Fiscal Report No. 62" 
for the period ending 1 June 1969. 


Pursuant to the writer’s discussion this date with SPO personnel 

please note that the current report has been 


reduced to me single page summary, said reduction being appropriate 
at this time due to the limited effort outstanding under the CPC 
portion of Contract with the Supplementary Tasks areas having 
already been completed. 


STAT 


Attention is invited to the attached "CPC Program Funding Analysis" 
sheet which reflects what this Contractor trusts to be a reasonably 
accurate summation of final Contract cost and fee. 


It is to be noted that the $17,68^,212 TOTAL PROGRAM FUNDING is in 
excess of the $17,670,000 CURRENT FUNDING by the amount of $1^,212. 
Be advised however that the total Program Funding reflects "booked" 
cost only and does not take into account disallowances (rate adjust- 
ments) generally reconciled at Program completion. Under the CPC 
Contract favorable (Reduced Total Cost) disallowances will def- 
initely exceed the $li|.,212 Funding deficit - through CY 1966 
disallowances of approximately $60,000 must be taken into account 
and the aforementioned amount will be Increased by presently un- 
known adjustments for 1967 through the 1969 completion of Contract 
effort. 


In summary the writer advises that .AI should complete Contract 
requirements on, or before, August 1969 within the current funding 
limit of $17,670,000 - Additional funding will not be required. 
Confirmation of the f 
Audit Representative, 



n be obtained from the cognizant 


In the event additional information is required please contaot 
the undersigneds, 


JM: vg 
Enel, 
cc: 




ft 

l' 




> 


n 


SPO 

w/3 cys. e pely 



STAT 
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MONTHLY FISCAL REPORT ( 1 9 A 7-F-6,2 } 


for 


CENTRAL PROCESSING 


ENTER 


CONTRACT AF3 3(6^7 i - 1 P8U 3 


MONTH ENDING: 


1 June 1969 


APPROVED: 


S 
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16 June 1969 

CPC PROGRAM FUNDING ANALYSIS 

Negotiated & Presumably Final Target Cost 15,000,172 

Negotiated & Presumably Final Target Fee 1, 121,212 

Total Planned Expenditures (Line 1 of Cost Rpt.) 16,121,3% 
Spent & Committed to date (cost only) 16 , 62Lp, 1U-3 

Cost-to-Complete 25, 857 

Cost-at-Completion (CAC) 16,650,000 


Target Fee 

Target Cost 15,000,172 

Est.Cost at Completion 16,650,000 

Sub-Total Est. Overrun 1,614.9,828 

No Penalty for Shipping Cost ( Est . ) 30 , 000 

Est. Adjusted Overrun 1,619,828 

No Penalty on 5$ of Target Cost 750,000 

Share Portion 869,828 

10$ Cost Sharing by AI 

Est. Total Fee 


SUMMARY 

Est. Cost at Completion 
Est. Fee at Completion 


Total Program Funding 


AVAILABLE FUNDING 

Current Funding 

(includes 1,572,000 Projected Overrun I4/67) 
Total Program Funding 


Est. Funds Available 


1 , 121,212 


87,000 

l,03lj.,2l2 

16 , 650 , 000 
1 , 0314-, 212 
17, 6814,212 

17,670,000 

17,6814,212 

(14,212) 
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A» of 


TOTAL CPC AND 
SUPP. TASKS 


1« Cumulative Planned Expenditures to Date 




16,121,3811 



CtanulatiTe Eatijaated Expenditure* an 

at End of Next Succeeding FT Quarter ( 2 $ * 26) 


17 , 6 %, 212 


17,68^,212 


If Contract uill not be Completed In Thia FT 



Note ; 


* Excludes $87,000 of target fee. This 
is the current es timated. reduc tion in 
accordance with the incentive sharing 
terms of the Contract, 
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4. June 1969 



Subject: Contract AF33 (657) -12843 C™C Procurement 

Monthly Technical Progress Report, Period 
Ending 31 May 1969 

Dear Burt: 

In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor’s report No. 63. 

Regards, 


JM: vg 
Enel, 
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l £p[ 

'qsa - laftM 

CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 63 (U) 

1987-L-63 

PERIOD ENDING: 31 MAY 1969 
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This is the sixty-third monthly letter report listing 
the remaining open items attendant to the procurement 
of EMR Electronic Data Processing Equipment and related 
software for the Central Processing Center (CPC). 

(May 1969) 


1987 PROGRAM STATUS 

Exp . C omp . 

Support Requirements - ECPs 

1) ECP 1987-23 W/B Analog Data Processing 

a) 1 DRR for CPC DRR Rack 6/3O/69 

b) Analog Processing Demonstration 6/30/69 


APPROVED: 


STAT 


Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 




Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 


OPT 10 N AL^REQU PJ^EMENT £► (spar© parts) 


LIST NO. 


PT. NO. 

NOMENCLATURE 

QTY 

REMARKS gftj) 

70 

8 A 014.90 

342806-1 

Disc. Assam. 

27 


70 

8 A 0570 

364474-3 

Modulator Assam 3 

Note-Pt.No. (- 3 ) Change 

70 

8 A 0580 

36414 - 74 - 14 . 

Modulator Assem 3 

Note-Pt.No. (-4) Change 

70 

8ao6io 

364903-1 

Head & Brkt 
Assem 

7 

1 Unit delivered (Vo. 4512) 

70 

8A0620 

36^903-2 

Head 5c Brkt. 
Assem 

7 

1 Unit delivered(Vo.45l2) 

70 

8A0530 

390344-1 

Trans & Disc 
Assy 

2 


83 W 

000273 

938042-2 

Seq. Switch 
Assem 

2 



SHIP INFO 
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' I SENIOR CROWN PROGRAM 



This letter constitutes authority to transfer the 
list of residual inventories which were attached to above 
referenced letter on Contract AF33 (657) -12843 to Senior 
Crown Contract AF33(657) 69-C-0015. , 

The determination as to the particular 1970 Senior 
Crown contract to which this residue will be eventually 
transferred will be made by the Senior Crown Property 
Administrator. Name, telephone numbers, etc., of the 
new property Administrator will be furnished upon com- 
pletion of the transfer of all property to the Senior 
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12 March 1969 


Subject: Contract AF33(657) -1281+3, CPC Procurement 

Disposition of Residual Inventories Thereunder 

STAT Attention: 


STAT Dear 


In connection with the writer’s current objective of accomplishing 
administrative close out of Contract AF33(657 ) -12814-3 (FH-7321) 
enclosed please find listings for the various items (primarily . 
components) that are being declared as residual inventory. 


W' Please be advised as follows: 


A. The inventoy has been sub-divided into the following 
six ( 6 ) major areas: 

1. 1987 -MPC Power Distribution Complex 

2. 4975-Data Processing Support Equipment 

3 . 1952-Disc Recorder /Reproducer (DRR) 


4. 1954 -A ^ d io Processor 

5. 4921-CPC Formatting Equipment (Spares) 

6 . 1989-CPC Formatting Equipment (Prod.) 


B. . The writer understands that it is the PSO’s intent to 

transfer the inventory in total to the Senior Crown Program 
under one of the current Support Contracts. The writer 
concurs in this approach in that it offers the poss- 
ibility of realizing cost savings under future Spare 
Parts requirements, work orders and prime equipment 
(2nd MPC, additional Spares, etc.) through utilization of 
the inventory. 



Insofar as the particular Contract to which the in- 
ventory would be assigned the writer suggests that it be 
the 1970 S & S Program. It is recognized that this 
Contract is not yet written however the writer believes 
that since the -JL97° Contract is presently planned to be 
administered by -- the ASPO the inventory should be assigned 
to the ASPO Contract rather than a SPO Contract (ie. FY 69 
S & S) that would hopefully be closed-out within a reason- 
able period— of-time-*- 


Pajse 1 of 2 


SPECIAL ACCESS REQUIRED 
SENIOR CROWN 


1 ' 'WOTTW 
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12 March 1969 


C. Presuming that the inventory is transferred to the Senior 
Crown Program be advised that disposition of any residual ^ 
item would be noted under the "Remarks M column. 


Considering the past submittal and reconciliation of the GPP Commercial 
Test Equipment (CTE) & Special Purpose Test Equipment (SPTE) records 
the writei* trusts that with the residual inventory disclosure 
presented hereunder administrative close-out of Contract 
AP33( 6^7) -128^3 in the property areas has been accomplished. 


In the event additional information is required please contact 
the undersigned. 


JM; jb 
Enel, 
cc: 


pincl.) 

(w/o end.) 



STAT 



. *1S0ALACCESS' REQUIRES 

I SENIOR CRO WN j 

Pace 2 of 2 
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OSA 6 ? 


V 

19 May 1969 


Subject: Contract AF33(657 )-128[|.3 CPC Procurement 

Monthly Technical Progress Report, Period 
Ending 30 April 1969 


Ddar Burt: 

In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor's report No, 62. 


JM:vg 

Enel, 


Regards 



Jim 


» 
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/ Lr 



CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 62 (U) 

1987-L-62 

PERIOD ENDING! 30 April' 1969.* , 
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This is the sixty-second monthly letter report listing 
the remaining open items attendant to the procurement 
of EMR Electronic Data Processing Equipment and related 
software for the Central Processing Center (CPC). 

(April 1969) 


1987 PROGRAM STATUS 


Exp. Comp, 

Support Requirements - ECPs 

1) ECP 1987-23 (D.R.R. ) Analog Processing 

a) 1 DRR for CPC DRR Rack 5/30/69 

b) Analog Processing Demonstration 5/30/69 


APPROVED i\ 


STAT 
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LIST NO. 


“56- 

■-5* 
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C . C 


SSQ. # 
00030? - 


PT. NO. 


NOMENCLATURE QTY 

Diode 1 — 


REMARKS 


EDD 


SHIP INFO 


Del e te*. — (Reduction) unde r BON — G 69-15- 


e-§3»- 


-= 83« - 


-83N- 

- & - 3N- 


-9BS 


000193 — *)38-1073-0" Rea j-etor 


■69 7A703Q — 602G1035»5 ~ 'Capacitor — 

¥2 

70 8A01+90 342 8 06-1 Di3. Assem 


—6” 


■ N o t e Pt.No.Ohg/ b yDCN G 6 9-1 6- 




2 ? 


70 

8A0570 

i 

364474-3 

Modulator Assem 3 

70 

8A0580 

361+1+74-1+ 

Modulator Assem 3 

70 

8A06lo 

36I+903-I 

Head & Brkt 

7 


\ 


Assem 


70 

8A0620 

361+903-2 

Head & Brkt. 

7 


\ 


Assem 



O ft nrj 



—3— 

i*e- — 

-oA 07 Buy 

31014 r-i 

.<»».■ U \J "x/u L/ CA X JL UX3L 


7A 

Q.r n7nO 

0 4.^1 1, *7—1. 

flirt Plfrk— 

— 2 — 

tO- 

1 




70 

1 

8A0530 

' 3903I+I+-1 

Trans & Disc 

2 



\ 

&ssy 


83N — • 

OQOOOI— 

931570 

Motor' Hyo Syno ■ 

- 2 - 


Note-Pt.No. (-3) Change 
Note-Pt.No. (-I4.) Change • 

1 Unit delivered (Vo. 1+512)) 

1 Unit delivered (Vo. 1+512) 

Qty. Reduction by DCN G69-21 
Reqt. Established by DCN G69-21 

-r- (4.73 0/ 6 9- 


000002 — 93l£ ?3r 


00002 - 7 - 

-0 00175 - 


Roller - Assem 

M080V561AK — Capacit o r 


OOOI8 7- 

- OOOI 88 - 


RDialSKSlPCT Resistor 

M080V331AK — S epaciferr - 


3/30/ 8 9- 


- MC80V10M K — Capacit or - 


-& 3 S 000191 — SCOM 10 - [ 43 OJ Capacitor- 

- 83 N 000192 :■ SCOM - IO k70J Capnoitog - 


-nye- 


3/20/6-9 


M / B - 


- 3/20/69- - 


1+545 

14.601 


3329 

1+656 


1+579 

1+507 

1+507 

1+507 

1+507 

1+507 

4474 

4474 
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oI-jlONAL REQUIREMENTS (spare^arts) 


LIST NO. SEQ. # PT. HQ. NOMENCLATURE QTY 


REMARKS 


EDD 


SHIP INFO 
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902 0A2 
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r 1 

a 





14 May 1969 


Subject : Monthly Fiscal Report, Submittal of 

Contract AF33 (657)-128lj.3 (CPC) 

Dear Burt: 

Enclosed please find this Contractor’s ’’Monthly Fiscal 
Report No, 61” for the period ending 2? April 1969, 


JM: vg 
Enel, 
cc: SPO 


Regards, 



Jim 


w/js cys.enci. 
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109 \ 

ost 


MONTHLY FISCAL REPORT (1907-F-61) 


for 


CENTRAL PROCESSING CENTER 


CONTRACT AF33 ( 657 ) -12814.3 


MONTH ENDING: 27 April 1969 


APPROVED: 


STAT 
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K3NTHLI TimCIXL R5PGRT 


A* of 


TOTAL CPC AND 
STJPP* TASKS 
27 APBIL 1969 


1. 


CwrolatiTB Planned topandituras to Pats 
CugulatlTe Actual Expenditures io Pats 
Plannad Conferac^^ 

Aotual dontraoior (fataland lngdonsai taenia 
Cumuiaiiva Flamed Expenditures and Outstanding" 
Comal taen ts to Data (1 + 3) 

j'nali 


16,124,000 
#+r 0 




6*S66. 


16 . 124,000 


“57 


1 


Cumulative Aoliil Expendituraa and Ouiatanding 

OgHfdtgsnts ta Data (2*4) 

Varianoa "" 


iijjxur 




£ 


“El &aC to Caesplat 
Total iSanm ORg 


i j pi Ml m n*n i i i i ■ ■ Min'"**. 

ro Caa plat* Program 


M 


•a» 


nr 

EFT 


tot 41 Batina tail TwcrSTC? 

bseisb ZZZ±: 


17 




i 7 tS 5 , g;m 


5 E 

n ; 


m ■ i i i a i — 


n? cm# ggrag-^^ —■ ~ Firwinr >. 

16. 12k. 000 - - 


17,659.QQ0 

ZO, Planned Oontraotor • a Outstanding Ccmaitmenta at 

tod of FT / ‘ . j 

L_ fL-r— 

21," Cuanlailva ttanned &pendituras and Outstanding 

Goaadfoenta through Currant FT (18 ♦ 20) . _ 1 


!Ro Cumulative Estimated topandituras and Outstanding 
rf— Itimnf through Currant FT (17 ♦ 19) 

1 17,659. QQ,Q„, 

l»K3!isxttB 

lJa.U» QflQ 

2$ 0 lailsatad Contractor’s Outstanding Commitments at 2nd of 

Hast Suooaadiag FT Quarter (&apt«*xft»fifeax&$fl0k or/dxaaa) 





17t6 t a9»QQQ 

28o 

If Contract dll not be Completed in This FT , , | 

' 

S/A 

29. istlaatad Contractor’s Outstanding Ooraraitnents at tod of 

fiext FI J 

‘ 0 - - 





Notes: * See attachments (A), (A-l), and (B) < 

«■» Excludes $75,000. of target fee (Supp. Tasks). 

This is the current estimated reduction in 
accordance with the incentive sharing terms 
of the Contract. 
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Explanati on of Program 1987 Cost report f or «APR . 1969 — . 


Column 


Column Combination 


Task Description 


CPC Software 


CPC Hardware 


MP 2 Special Study 


MP 2 Task 


MP Task 


Other Spec. Studies 


(1) Sub-Total Orig. 
Contract Award 




1967 

Prog. 

Summary 



(3) Sub-Total Spares 

Contract Award _ 

(In) Total Negotiated 

Contract Award 


Spares. Budgetary 
Remai nder Not N egotiated 
ECP 1987-07 


( 5 ) Sub-Total 





Approx. Target Fee as 
Grand Total 



CPC CPC Supp. 

Hardware Software Tasks 
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Attachment (A-l) 

1987 Program Cost Report a iypTr r 1'96 9 
Total planned program (Line 9) is comprised of the following: 

1 « Basic Contract 

$ 9,100,000. For original CPC Contract 

Lk^) Negotiated re due ti on/Mi or of ilm reduction 

Sub Total (a) $ 9,099,501, Adjusted Total negotiated for original 

CPC Contract 


Sub Total 


1,550,000. 
( 61 , 622 . ) 
TTPBfymr 


190.620. 

(b) $T;S78,998. 


For original MP 2 Contract 

Negotiated reduc ti on/V&I and 7090 Implem. 

Adjusted Total 

For original MP Contract 

For MP/MP2 Contract Adjusted total 



Sub Total (c) 


850,000. 

(94.409. ) 

$ 755,591. 


For original Special Studies Contract 
Negotiated reducti on/D. I. A. Scope Change 

Adjusted total negotiated for original 
Special Studies Contract 


Sub Total 

(a,b,& c) $11,534,090. Adjusted total for original Contract 

elements. 

ECP*s (negotiated and awarded) 


Sub Total 


$ 


112,500. 

22 , 650 . 

261,800. 

169,14.00. 

l4.1k,600. 

178,800. 

368,200. 


ECP-04 

ECP -05 

ECP-07 

ECP-08 

ECP-09 

ECP-12 

ECP-16 


139,750. 

j 2 ^?. 

TTT tJBJ. 


ECP -18 
) ECP-18 
ECP-18 


Orig.MP 2 Training 
Negotiated Reduction 
Adjusted Total 


229,500. ECP-19 
4,14-00. ECP-20 
183,000. ECP-22 
554,480. ECP-23 

43.900. ECP-27 
765,950. ECP-28 

40,854. ECP-29 
17,738. ECP-31 

55.900. ECP-32 
40,312. ECP -33 
65,575. ECP -34 
41.564. ECP -35 


$ 3,682,486. Adjusted total for ECP Contract awards 
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3. 


< 


Spare Parts 

$ 89,742. 

354,200. 


41,086. 

155,000. 


43,000. 

12,195. 

32,300. 


182 . 174 . 

Sub-Total 

$ 909,697. 

Total 

$16,126,273. 

Allocated - 

To be prooosed 


Attachment (A-l) 

First spares group 
second spares group 
Third spares group 
Fourth Spares group 
Fifth spares group 
Sixth spares group 
Seventh spares group 
Eighth spares group 

Total for spares contract awards 

?o n J r m 0t awards through DEC. 1968 
(Sub-Totals 1, 2 and 3) 

and neg otiated 



$ 12,127. 

Remaining snares budgetary allocation 
or lists 83 * 84. Total for spares 
(negotiated plus estimated budgetary) 
is now 3921,824. y/ 


(14,400. 

’ (;cp 1 T?fi? d n 7 °? tra f reiiuc ti-°n arainst 
1907-07 for termination of 

1 lexowriters . 

Sub-Total 

$ (2,273. 

) Net reduction to planned value 
es timated. 

Orand Total 

$16,124,000. 

Total planned contract (items 4 
and S ) + 



VJ1 

0 

0 

IQ 

O 

Fst. fee reduction diverted to ( 7 ) below. 


$ 16 , 049,000 

Adj. Total 

Addi ti onai Funds Required 



$ 1,535,000 

At cost (no Tee) see Contractor's 
letters dated 19 March 1967 and 

by tl^non 967 * ^ revioilsl y reduced 

rsailU or 


75,ooo. 

F ‘ 58 *noo e r? dUC I' i01 ? diverted from ( 6 ) above 
, 000 . already incurred due to operating 
cost adjustments and technical problems 


$ 1 , 610 , 000 . 

Adj. Total 

Grand Total 

$17 , 659,000. 

Total estimated Contract (items 6 and 7 ) 
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Explanation of Program 1987 Cost RdDort for APR.1%9^' ' 


Column 

Column Combination 


Task Description 


Supp. 


CPC Software 

CPC Hardware 

- _ 

MP Special Study 
MP 2 T asks 

MP Tasks 

Other Spec. Studies 

> ■ — - * 

Sub-Total Orig. 
Contract 



Sub-Total ECPs 
C nn t nflfit Rat |ma tad 

Sub-Total Spares 


Total Negotiated 
Contract Eatimat 


Spares Budgetary 
Remainder 






Approx. Pee as Incl. 
in ab ove amounts 
Grand Total Estimated 
Costs incl. in above amt 


Est. Costs 

Var. to Planned 


,24.0 

2988 

1 91 

755 


240 

2988 

191 


mmm 


SUM 


isliHZ 


OllllfclllllllSlIIlIli 
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WSfHLT TINANCIAL RKPGRT 


CPC TOTAL 


Ai of 27 April 1< 


1* C«ml*tiTe Planned Kxpandituraa to Date 




11. 82k. 000 
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mpothlt rnuminL rsport 

ft 


CPC I^RDWARE 
A* Of 27 April 1969 


• Carol* tlT9 Planned Sxpendlturos to Date 


■iSi 3 P 9 jQPP , 


fosaulatlTe Aoixul kxpendlturoa to Bata 


Planned doniraeior Outstanding Cow mltaanta ' 
fto Aotual Contractor Outstanding Comal iaan ta ~"“ 

H># bwalatlms Planned to^nditurea and Outstanding 
ODWa ltaonta to Dat eJ^l ♦ 3) 


ismsh : 


6* OuBfoiativa Actual Expenditures and Otltaiandiig 
Cftanltwanta to Data ( 2 + k) 

■y .-n, . . Jta .,.-. - , 




10.-i09.onn 


5 


97 


Varianoo T^gT 

laiimata to Complete Program 

'■‘MT ‘‘ft" 1 m — i n ii i JfflV 

Total Planned Program 


jfoitl Estimated Program (2 + 8) 


10 .Ok 7 . 61 i 5 




Tg[ 




*M*M 

7QST300 


Err 

E 




IS 


<£Mlr£X») 


S 


“SSiuSHys AoCuaX" )ih^adit wiif ''~ io “Baio TEST IT 
TOSSSft fepwiafarS to ^S K S T TOa Tr ^ 

rrj 1 "w r rrrrrrr v" w y' a *' , ii — >—■ " 


flTTr 


Estimated Contractor »s Outsta n d in g Cow B i l ta nant a at . 
lg° C w d a tiiw Flamed Bapaoditwaa iSrough Current FI 


'• Outstanding Conud-tmeatsai 

fed of FT , 

dwwlatiTo Planned Ihcpendituraa and Outstanding 
Cosadtaaenta through Current FT (18 ♦ 20) 
(Sunra&latlTo Bstimated&^nditures and Outstanding 

Cc—jtmente through Currant FT (17 ♦ IF) 

Variance Tg - 




2SL22. 


k 




7T7 


w 


75o Estimated Contractor's Outstanding Commitment# ai jftoif of 


.1 Q^m+ML 


MUiSl+JW 


L2ZU 70ft) 


757 

277 


TOgHisr mG5&& 'ttssmi* ir a* <a 

Succeeding FT Quarter 

lied Aipenditures and Outs 4 


Sept 1969 
—SL 


Se 


at Bad of HSxt Suooeedlng FT Quartsr (25 » 26f Sept. 1969 


t ,1969 

dsudtnmntir 


J£e£&U3QQ- 


JSLQZU3M 


28 0 

If Oowtraot alll not be Oosplet ed in This FT 
29. Bailnated Contractor’ s 6uteian3i 


19nct IT 


ng Comni'baants at&xfof 


2E flumulatire IstlnaWTSjsriaiturW ' at B ad of Hsatt g~ 

ft. OlMtalailTa BflSSiaf Mxpendituree and OntefcaiijN ri«— ri 


at lad of Bert fl (29 ♦ 30) 


JZA 


i 
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f • CPC SOFTWARE 


Aft of 


2? April! 96 9 


ti« Pl*an*d r 


twr— to Dg* 


* 1,915,00b 



5i»roragi- 
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r- A$,- 

KUnmd 




to Dei* 


; . Strm TASKS . 
H ,qjj _V £7, April 


,3QO,0OO . 



V***''*' ‘ 1 - 
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18 Aprill969 


Subject: Monthly Fiscal Report, Submittal of 

Contract AF33 (657) -12»i|.3 (CPC) 


Dear Burt: 



Enclosed please find this Contractor's "Monthly Fiscal 
Report No. 60" for the period ending 30 March 1969. 


Regards, 


JM: vg 
Enel, 
cc : 


SPO 


w/ j cys . ene-L . ) 
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" ■ ’ . ■ / 
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/ 


MONTHLY FISCAL REPORT (1987-P-60) 


for 


'CENTRAL PROCESSING CENTER 





CONTRACT AF33(657)-128l4.3 




x 




MONTH ENDING: 30 March 1969 


APPROVED: 


STAT 
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MONTHLY FINANCIAL HEPCHT. 


TOTAL CPC AND 
SUPP. TASKS 
Qf 30 March 1969 


_Cr "illative Harrod FSpenditurco to Data 

_0r --.;ir,tivo_ Actu al Fa roondi jure 3 to Data 

FA or-roa Cantrncwr Outstanding 
’ Aot aal Conffnot'or _6aiataa3ipfj ‘Concsiitbionia 
- CiIfalati.V3 ViaiajQcC EkponcSttifos and Outs landing 

D ate ( 1 ❖ 3) 

1Sts3juLi^va~^^ aiiS Out¥iaa^ng""' 
CosTAivnsnto to Date (2 ♦ I 4 ) 


Ynrirtnco 


Lotinato to Ccmploia program 


Jtrotai Planned Progr&a 
Total Estimated Pro/T2*aa (2 + 01 


"Vc'vianoo ('S’-Xo) 


iSa Cimulatlvo Aoteai 




actor* a Onto tan 


u # c.Tajuimv3 riannod. Ken© 




ESBRftWJ! 


f» cr nulat ivo t i stteatoci r ... 
r.- 1 PiSSiod <&ntraoioi?»8 OutaSarSins Ckaniaitsaonts at 
• • End o f PY ' ' ' ' ‘ • ' 

. a : emulative Plarinod~Ee»6'ndit'ar oa and ""Outs tanciliig 
Cc~ri.tr.onts • through Current FY (18 * 20) 


16, 12k, 000 
17 I 6I.1.O. 912 


16,12k, 000 

17.6k7.295 

"TT^rr^r 

TTtW 


16. 12k. 000 
17. 699. OOP" 
1.979.000 



' -130, ok 9 


16. add 


16. 12k. 000 


Estimated Contractor's Outstanding Coimitdsnts . at End or 
Nerct Succeeding FX -Quarter ( fepfep off Juno 
CisaulaCiva Estimated ^^ontS/Eures^ at Isnd oY Next 

Succeeding FY Quartos? June 1969 


■HSiEln? 


BW 



June 1969 


Ml 

RSI 


If Contract will not bo Completed in This FT 


Estimated- Contractor* a Outstanding CcraraiteentB at 

' Font FT'. 



Notes: # See attachments (A), (A-l), and (B) •* ' ■ > 

Excludes $75*000. of target fee . (Supp. Tasks) . 
'This is the current -estimated reduction in 
accordance with the incentive sharing terms 
■ of the Contract. 
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Attachment (A-l) 

,1987 P rogram Cost Report M AP. 196 9 , ■ 

Total planned program (Line 9) la comprised of the following: 

1. Basic Contract 

$ 9,100,000. For original CPC Contract 
— 1422*0 Negotiated reducti on/Microfilm reduction 

Snb Total (a) $ 9,099,501. Adjusted^otal negotiated for original 

Por ori g inal MP 2 Contract 

~T7 P^37Bi Adf:at:d 9 To?:? UOti0n/V&I “ d 7090 

Sll v' mnfaT tw\ a-t- For ori ginal MP Contract 

' • b T al (b) ^> 6 78,W. For MP/MP2 Contract Adjusted total 

l° V Jf 1 ? 1 ?* 1 Special Studies Contract 
-1 24r4 09 « .) Negotiated reduction/D.I.A. Scope Change 


Sub Total (c)' $ 755, £91. Adjusted total negotiated for original 

' Special Studies Contract 

Sub Total 

(a,b,& c ) $11,534,090. Adjusted total for original Contract 

elements. 


2. ECP's (negotiated -and awarded) 


$ 


112,500. 

22,650. 

261,800. 

169,400. 

414 , 600 . 

178,800. 

368,200. 


ECP-04 
ECP-05 
ECP-07 
E, CP-08 
ECP-09 
ECP-12 
ECP-16 


•'III'IaSvSSE"?'? °rie.MP 2 Training 
(28^367.) ECP-18 Negotiated Reduction 
111,303. ECP-18 Adjusted Total 


229,500. 

4,4oo. 
183,000. 
55k, 460. 

43.900. 
765,950. 

40,854. 

17,738. 

55.900. 
40,312. 
65,575. 
41,564. 


,ECP-19 
ECP-20 
ECP-22 
ECP-23 
ECP-27 
ECP-28 
EC P-2 9 
ECP-31 
ECP-32 
ECP-33 
ec ?-34 
.ECP-35 


sub Total * 3,682,(4.86. Adjusted total for EOF Contrast awards 
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' Attachment (A-l) 


Spare Parts $ 


Sub-Total 

Total 


89,74-2. 
3514,200. 
. 4 . 1 , 086 . 
i55,ooo. 
4.3,000. 
12 , 195 . 
32 , 300 . 
182,1714. 


$ 909,697. 

$16,126,273. 


First spares 
Second spares 
Third spares 
Fourth • Spares 
Fifth spares 
Sixth spares 
Seventh spare 
Eighth spares 


group 
group 
group 
group 
group 
group 
s group 
group 


Total for spares contract awards 

Contract awards through DEC. 1968 
(Sub-Totals 1, 2 and 3) 


Allocated - To be proposed 


and negotiated 


$ >12,127. 


Remaining spares budgetary allocation 
for lists' 83 & 84.. Total for spares 
(negotiated plus estimated budgetary) 
is now $921,824.. 


(14., 4-00*) Estimated Contract reduction against 
ECP 1987-07 for termination of 
Flexowriters . 


Sub-Total $j (2,273.) 


Grand Total $l6,124.,cfc>0. 


Net reduction to planned value 
estimated. 

Total planned contract (items 4- 
and 5 ) 


(75,000 «) Est. fee reduction diverted to (7) below. 


$16,04.9.000 Adj. Totals. 

/ 

Additional Funds Required N 

$ 1,535,000 At cost (no fee) see Contractor's 
letters dated 15 March 1967 "and 
17 April 1967. Previously reduced 
87 $37,000. as the result of prior estimated' 
cost-to-complete . 

75,000 . Est. fee reduction diverted from (6) above. 

$4-8,000. already incurred due to operating 
cost adjustments and technical problems 

$ 1,610,000. Adj. Total 

1 " 

Grand Total ~$17. 659. 000. Total estimated Contract (items 6 and 7) 


Page 2 of 2 
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' . •'.xpiaaanon ox program ivoy cost Report for MAft.1%9. 


ol tware 


Hardware 


boecial Study 


/ 


lum n Co rib ! natio n _ ■ / _ ^ ( 2+5 ) f ( 3 ) / 

' - ‘ ' | 1987' ~T“ " “ ~ “ 

Prog. CPC ' CPC CPC Sunp. 

L’itsk Description j Summary Summary hardware Software Tasks 


11+21 


7332 


llj.21 


7332 


I4.2I 


1 P Tasks 


Other Snec. Studie 


] Sub-Total Orig 
I Contract Est 


Sub-Total ECPs 
Eon tract — KctamaJaecL- 
Sub-Total Spares 
Contracted Estimate 


Total Negotiated 
Contract Estimated 


[ Spares Budgetary 
I Remainder 


Grand Total Est 




inq£2 


__lB2£. 


pprox, Fee as Incl 
n above amoiints 


drana Total Estimated 
Costs incl. in above amt 


SllS — 


"ee attachm 
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UiUfUniwu 


16 AprflT969 


Subject : 
Reference : 


Contract AP33 ( 657 ) -12843 * CPC Procurement 
Property Disposition, Certification re. 

a) PSO letter dated 26 July 1968 

b) Contractor letter dated ? Peb. 1969 

c) Contractor letter dated 17 Peb. 1969 

d) Contractor letter dated 12 Mar. 1969 


Dear Jim: 


In response to the reference (a) request the writer is pleased to 
advise as follows regarding the disposition of all government 
owned property under the CPC Procurement, Contract AF33( 657) -128J13 
(PR-7321) i 

(i) re, COMMERCIAL TEST EQUIPMENT (CTE) - By reference 
(b) the writer submitted appropriate Lost 
Property Reports for a nominal number of out- 
standing items of CTE and accordingly rendered 
complete accountability for all of the CTE 
loaned to AI by the PSO. 

<ii ) re. SPECIAL PURPOSE TEST EQUIPMENT (SPTE) - By 
reference (c) the writer submitted complete 
accountability for all of the SPTE (Pig. "1" 

Items) fabricated under Contract with re- 
commended consignment to the Contractor's SENIOR 
CROWN Program. 

(iii) re. RESIDUAL INVENTORY - By reference (d) the writer 
submitted for disposition all of the inventories 
from the CPC Program, said inventories en- 
compassing all of the items (components, assemblies 
sub-assemblies, etc.) residual under Contract. It 
is to be noted that there was no tooling inventory 
to report. 

Pursuant to (i) , (ii ) » (iii) above the 
writer certifies that all Government 
owned equiDment has been reoorted for 
disposition under Contract AF33(657)- 
I28I4.3 (PH-7321). 


In the event additional information is required please contact the 
undersigned. 


Regards, 


JM:vg 
ce: 


^-JSPECIAL ACCESS REQUIRED 

CROWN 


Jim 


nun AeQIElEll 
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15 April 1969 


Subject : 


Dear Burt: 




V 


Contract ffl?33(657)-128^3 CPC Procurement 
Monthly Technical Progress Report, Period 
Ending 31 March 1969 


lV 


In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor's report No. 61. 


JMfvg 

Enel, 



* 
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CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 61 (U) 

1987-L- 61 


PERIOD ENDING:. 31 March 1969.. 
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This is the sixty-first monthly letter report listing the 
remaining open items attendant to the procurement of EMR 
Electronic Data Processing Equipment and related software 
for the Central Processing Center (CPC). (March 1969) 

1987 PROGRAM STATUS 

Exp. Comp, 

Support Requirements - ECPs 

1) ECP 1987-23 (D.R.R.) Analog Processing 

a) 1 DRR for CPC DRR Rack i|./30/69 

b) Analog Processing Demonstration l|./30/69 



APPROVED: 


STAT' 
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OT T I MAL^HEQU I REMENT (spare parts) 


LIST NO. SEQ. # PT. HO. NOMENCLATURE QTY 



69 

7A7030 

602G103S.5- 

W2 

Capacitor 

6 

70 

8A01+90 

31+2806-1 

Dis; Assem 

27 

70 

8A0570 

361+1+71+-3 

Modulator Assem 

3 

70 

8A0580 

361+1+71+-1+ 

Modulator Assem 

3 

70 

8A0610 

361+903-1 

Head & Brkt 
Assem. 

7 

70 

8A0620 

361+903-2 

Head & Brkt. 
Assem 

7 


REMARKS ■ BDD 


Deleted (Reduction) under 
DCN (069-15) 

ITote Pt.No.Chg.by DCN 
(069-16).' 

1 / 30/69 


Note-Pt.No. (-3) Change 
Note-Pt.No. (-1+) Change 
1 Unit delivered (Vo. 4512.)) 


1 Unit delivered(Vo,l+5>12) 



SHIP INFO. 

1+51+5 


14-507 

1+507 

14-507 

1+507 

1+507 

1+U71+ 

1+1+71+ 
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OPTIONAL REQUIREMENTS (spare parts) - 


LIST NO. SKQ. # PT. NO. NOMENCLATURE QTY REMARKS 


SHIP INFO 
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c < 

OPTIONAL REQUIREMENTS (spare parts) 


LIST NO. 

SEQ. # 

PT. NO. 

NOMENCLATURE 

QTY REMARKS 

EDD 





1 M /P . 


- 8-3W 

000152 - 

■■no 0 %Q¥ 5 ±U J— 

R ft'S'l S t Ul 



--83W — 

/N A T r-' A 

t 1 r\ 1 L T n 

-R tU £J'_L t 

■nia JJ 

M /P, 

3/20/69 

-83W-. — 

— 000159-' 

4 4-0^3 " i 

So row — — 

im/p, — 

■— 3/20/69 

83W — 

— 000161- 

■ 

-»T *1 T 

■Wq ah.Q' 3 ? — — 



-i-i- ± / -L-/ 

1 M-Zp 

— 3/20/ 69— 

03W UUJ±Otf — ■ IM-e-s — ±±3 mrarrx&T- ^ ~ .. 


83 W 000163 A15209 

83 W 000164 A15267 


Spring, Slider 1M/B 
Spring, Rail 1M/B 


83W 

000165 

1411-6 

Lug Terminal 

1M/B 

83W 

000166 

A10318 

Spring, Lamp 

1M/B 

83W 

000167 

AIO097 

Plunger, Lamp 

1M/B 

83W 

000168 

B15275 

Photodiode, Assm 2 

83W 

000171 

1251DXI-40- 

D002 

Shim 

1M/B 

83W 

000172 

12510x1-40- 

D003 

Shim 

• 1M./B 

83W . ' 

000173 

1251DXI-40- 

D005 

Shim 

' 1M/B 

83W 

Q 'M.r 

000174 

rtnm fi o 

No. 2 

rnRn 

Lug 

' 1M/B 

— 3~3r&t- 






. 83W . v 

000185 

99006722 

Resistor. 

1M/B 

83W . 

000192 

99502202 

Pad Transistor 

1M/B 

83W 

00020.0 

GA-498 " 

Transistor 

• 4 . 


SHIP INFO 

4549 
4506 
4475 
4475 
4475 . 


4524 . 
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. f ■ i 

OPTIONAL REQUIREMENTS (spare parts) 


LIST NO. SSQ. # PT. NO. NOMENCLATURE QTY 


REMARKS 


EDD 


SHIP INFO 


83 W 

83 W 

83 W 

-83W- 

-&3W- 

83 W 


000215 150D105X- Capacitor 1M/B 

9020R2 

000226 RN60C14-61+1F Resistor 1M/B 

000241 RN65D2211F Resistor ■ 1M/B 

■ OOO 255 — nsi-2390-- n - R e sistor 1M/ B- 

■igW- 

0002 5 6 — RS1 - 21K1-5 — Resistor - - 1M/B - 

W3P0T 

000257 — RSl - 2200-^ — Resis 'toi 

900273 ' -‘9380l|.2-2 Seq. Switch 2 . 

Assem 


454 3 
4543 
4543 


83 W 000278 ' 938014 . 6-3 Sw. Assem 2 

Reel 


— — 

— 00031-3- 

DM19-272J— 

— Capaei-tee^ 

1M/D — ■ — 

4506 

l|)|88 

‘ 83W 

Q0Q"3'>9— 

r\ r\r\ ir'i 

TMk/n r'TP nnoy 

0 a. p a. 1 1 o 1 

1.H/ -U 

TMVn 

4488 

— 

00033^ 

a a -a r^A 

T^tri r-'-m —1 tt~ 


Xi i/ u 

4488 

— 

QQ03>g-- 

DM13E330fe — 


JL - i/JJ —* 



•gif 000043 — n l iP flAR- l fP — - Shfrf -t Deleted by AI Recoimnendation-Not logical Spare 

8 I 4 . OOOO 50 1001-25 - Ring, Retainer M/B 4/30/69 

84 000052 364823 -I .Head, Magnetic 6 

-©4- — 0 0006 5 — HP2-301 — — Diode - : 2 — — - 3/H0/ 6 5 

84 000091 150D104X- Capacitor 4/30/69 

9020A2 ■ . 
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OPTiONAL_KSQUIREMElNTS (spare parts) 


LIST NO. SEQ. # PT. NO. NOMENCLATURE QTY REMARKS 


SHIP INFO 




■ ‘ 

i ■ ' • ■ ; . 
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orcuim. rtOUtOS KtgUIRED 

SENIOR CROWN PROGRAM 


March 18, 1968 


/ \ 

SUBJECT: Residual Inventories on Contract AF33 <657) -12843 

(FH-7321) . Reference AI Letter dated 12 Mar 69. 

! ; / 


Dear' Jim : 


This? letter constitutes authority to transfer the 
list of residual inventories which were attached to above 
referenced letter on Contract AF33 (657) -12843 to Senior 
Crown Contract AF33 (657) 69-C-0015. 


The determination as to the particular 1970 Senior 
Crown contract to which this residue will be eventually 
transferred will be made by the Senior Crown Property 
Administrator. Name, telephone numbers, etc., of the 
new property Administrator will be furnished upon com- 
pletion of the transfer of all property to the Senior 
Crown program. 


cc* 


STAT 

STAT 


FOR OFFICIAL USE ONLY 
AFR 11-30 


SPECIAL ACCESS REQUIRED 
SFNIOR CROWN PROGRAM 
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17 March 1969 


Subject: Monthly Fiscal Report, Submittal of 

Contract AF33 ( 657 ) -I28I4.3 (CPC) 


Dear Burt: 

Enclosed please find this Contractor’s ’’Monthly Fiscal 
Report No. 59" for the period ending 2 March 1969. 
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MONTHLY FISCAL REPORT (19R7-F-59) 


f or 




CENTRAL PROCESSING 


CONTRACT AF 33 (657) - 1281+3 


V 


MONTH ENDI NG : 2 March 1969 

APPR 0/ ED: 
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MONTHLY FINANCIAL RBPCRT 


AS f 


TOTAL CPC And 

3 CPA. tasks 

2 March 1Q6Q 


1, CumulfltiTe Planned Expenditures to Date 


a tire Actual Expenditures 


3„ Planned Contractor Outstanding Commitments 


ontractor Outstanding Commitments 


anned Expenditures and Outstanding 
Commitments to Date (1 ♦ 3) 


ve Actual Expenditures and Outstanding 
Conjnitjnente to Date (2 + U) 


16,124,000 






at End of Next FT (29 ♦ 30 



1 ? , 640 , ' 7 43 
1,616 tAj 



No 


e at ■ achrnen to (A), (A-l\ and ( ? ) 


Excludes , ^00 . of target fee (fupr 
m bis is the .current estiva tod reheat 
ah cor dan oe w i t n the incentive sharia 


asxs . , 
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Explanation of Program" 1937. : Goat report for’Vffeb. 196: 


Column . '“I 


Column Combination *■ ' 

MHHHj 

ESI 

Task Description 

1987 

Prog. ••• ' 
Summary 

CPC Software . 

1100 "■ 

CPC Hardware 

7760 

MP^ Special Study . 

2 ItO . 

M?^ Task 

1488 

MP Task 

191 

Other Spec. Studies 

■755. ■ 

_ (1) Sub-Total Orig. 

Contract. Award 

115 . 3 k 


(.2) Sub-Total EC? »s 
Contract Award 


es 


(Ij.) Total Negotiated 
Contract Award. 


Spares. Budgetary 
Rema inder Not Ne gotiated 

ecp i 9B7-07 ~ ; 

Partial Termination 


(6 ) G-rand Total. 



"•See attachment (A-l) line 6 
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1987 Program Cost 
Total planned program (Line 9 ) i 
1. Basic Contract 


Report 


Attachment (A-l) 


s comprised of the following: 


'$ 9,100,000. 

(499, ) 


For original CPC Contract 

Negotiated reducti on/Microfilm reduction 


Sub Total (a) $ 9,099,501. 


Adjusted Total negotiated for original 
CPC Contract 


Sub Total (b) 


1,550,000. 
( 61 , 622 . ) 
“I, 37 b. 
190,620. 

$ "i,67«,99«. 


For original MP 2 Contract 

Negotiated reducti on/V&I and 7090 Implem. 

Adjusted Total 

For original MP Contract 

For MP/MP2 Contract Adjusted total 


2 . 


850,000. For original Special Studies Contract 
(94,409. ) Negotiated reduction/D.I.A. Scope Change 

Sub Total (c)’ & 755,591. Adjusted total negotiated for original 

Special Studies Contract 


Sub Total 
( a , b , & c ) 


$11,5314-, 090. 


Adjusted total for original Contract 
elements. 


ECP's (negotiated and awarded) 


$ 


112,500. 

22 , 650 . 

261,800. 

169,400<. 

l 4 . 11 i, 600 . 

178,800. 

368,200. 


ECP-04 

ECP-05 

ECP-07 

ECP-08 

ECP-09 

E'CP-12 

ECP-16 


Ecp_l8 Orig.MP 2 Training 
(2^367.) ECP-18 Negotiated Reduction 
111,3^3 . ECP-18 Adjusted Total 


229 , 500 . Ecp -19 

4, 14-00. ECP-20 
183,000. ECP-22 
554,460. ECP-23 
•14-3,900. ECP-27 
765,950. ECP-28 
lj-0, 851 l. ECP-29 
17,738. ECP-31 
55i 900. ECP-32 
40,312. ECP-33 
65,575. ECP -34 
41,564. ECP-35 


Sub Total $ 3 , 682 , 14 . 86 . Adjusted total for ECP Contract awards 
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Snare Parts 


So 7i,n 

- ' f i • 

35k, 200 . 
14.1,086. 
155,000. 
14.3,000. 

12,195. 
3 2 , 300 . 


Sub-Total 

Total 


$ 909,69?. 

H 15, 126,273. 


Alloc ated - T o be proposed 

$ 1^,127. 

(14,400. ) 

Sub-Total $ ( 2 , 273 .) 

— ran ^ ?9.9gj: -516, 12k , 000 . 


Attachment (A-l) 

First spares group 
Second spares group 
Third spares group 
Fourth Spares group 
Fifth spares group 
Sixth spares ' T rouo 
Seventh spares group 
Eighth spares group 

Total for spares contract awards 

?° n J r ;: ct awards through DSC. j.cv -,8 
(tub -Totals 1 , 2 and 3 ) 

and neg otiated 


Remaining snares nudc-eta^* 

for lists 23 s, pl m t ' g allo “ a tion 

t . , w 4 . . ! Ota i r or snare** 

negotiated Plus estimated budgetary) 
is now 3921,824. ke 7 ' 

/Estimated Cont rs ^ t r* « a* * 4 - • , 

T;, GP iq 97 07 £ re duction against 

7-, * 19OJ-07 for termination of 
r lexowriters. 

Net reduction to planned value 
estimated. 

Ind a 5 ) Pianned C ° ntract ^ items 4 


_(7 5,000 J 


316, 049.000 
Al-Ll .tionai Funds 9equ i red 

1,535,000 


Est. fee reduction diverted to ( 7 ) below. 
Adj, Total 


9 rand To-al 


75.000. 


•5 1,610,000. 

Ft 7, 


At cost (no fee ) see Contractor's 
letters dated 1 £ M arc fc X 967 and 
17 Anril 1 oao ^ ana 

hr 837 oon o' £ rsviol ’Sly reduced 

cost -to-comolete . " f Drior estimat. 

'd o ' Tee reduction diverted fmm n i t 
! j.F. 0 DD fl u, 0 j 1r . • ‘ uen 1 rom ( 6 ) above, 

cost adjustments and'Te-r n^ral t0 OD f rat ' in ^ 

’,eunmcal oronlems 

Adj. Total 

"obal Contra - 1 (Hem., * an-! 7 ) 


Pare 2 of 2 
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t — ** cj* / uwo-tr ncuuru i ur pgg 1969 


. Column 

1 . 

2 

3 

k 

5 ' 

■ .V 

Column Combination . 

(2+5) 

: ( 3 +a. ) 


\ 


Task Description 

•1987 
. p rog. ; 

Summary 

.CPC 

■ Summary 

-> 

CPC 

Hardware 

CPC 

Sof tware 

Supp. 

Tasks 

CPC Software 

1421 

li+21 


1421 


CPC Hardware 

7332 

7332 

7332 


\ 

2 

MP Soecial Study 

I ... . 240 

.1 



2 I 4 .O 

MP^ Tasks 

I 2988 




2988 ■ 

MP Tasks 

r 

191 




1 91 

i Other Soec. Studies. 

- 755 




■ 759 

Sub-Total Orig. 

Contract Est. 


82-5.3 . 

797 ? 

Ui?i 

— ; 

1 , *1 7 ), ' 

Sub-Total ECPs 
■ I-Cnn t ran t , . Estimated . ... j 

~ 37.78. - 

... 1.99? ■ 

J 7 66 

jr. . ^ s 

i ;3A 


Sub-Total Soares 
— Contracted Estimated 

— 

..... 9/|0 

OJt n 




Total Negotiated 

Contract “Estimated 

— 

j 116I.9 

1 onsR 

1 AH7 

/ AAA 

Spares Budgetary 
Remainder 

>2 MLll 

i ' ■ - 

1 )| 

Hi 


^ — -quQQ,,, — 

• -»Grand Total Est f , . 

-17.6.59 , 


" ’ 1 ’ * — 1 — — 

1009? 

1 A 07 

Anno 





— — — i- UlVjL-f ... _ 

■a.. .. QiJJLiLL ^ 

Approx. Pee as Incl, 
in above amounts 

--IQ.^7 

822 

7lV> ; ' 

1 0 A 

00 c 

• Grand Total Estimated 
Costs incl. in above amt , 

16612 

10837 

9336 

1 Am 

— — 

CT77 £ 



™»TTi rr l -t 

| 


— ^4. 

V ' 

— ^ 

Est. Costs 

Var. to Planned 

1610 

\ ‘ " ■" l 

(165) 5 

' • s, '■ ■■ 

f?57l 

QO 

T +7 rt r* 

1— 


r ' 

^ ^ ! 

i 

) 

T 


j ■ ■ 

• i 

, „ 

i 




■■ -r 

* 

\ 

1 


— 1 — f 



i 

j 


~ — ■ — 1 — . 

\f •• ] 

— attachment (A-l) v, 

ae._ 8 .. .. ... 

- ■ 

> 

^ i 


■ * 






j: 




— 

i 

1 


Sanitized Copy Approved for Ri 

elease 2010/1: 

I 

2/09 : CIA-RDP72B00464R0C 

1 

1 

0300090001-3 
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■••••• •: • v: 

• ' :• «. a ' 'Kt (\ ' ’ 

T RBKRT . CPC TOTAL 

: "iV4L' : Aa Of 2 March 1969 


CuwulativJ Planned 


turee to Data 


ll t 82[t,000 

11 621 298 



Succeed: 


ala tire Estimated Expend! tur as and Outatandimg ■ _ 

at lad of Next Succeeding FT Quarter (2$ + 26) June 196^ 


11 , 659,000 


If Contract xill not ba Completed In This IT 


Contractor 1 ' ■ Ou 



urea and Ou 


■ ■ i 


at 2nd of Hext FT (29 ♦ 30] 
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^PoTHLY FINANCIAL RKPflRT • 


Aa of 


1 . Cumula tive Planned Bxpenditur aa to Date 
- 2 ° CunulatlTB Aotaal i- h-i- -■ 




CPC HA R DWAR j? 
Z Marr. h i cu 


10 , 30 9;' 00 0 


mu 


vo Planned Expenditures and Ou 
Coramltraants to Data (1 ♦ }) > 

o. Cumulative Actual Bcpandlturea and Outstanding 
Commitments to Data (2 + k) 

(I Varianca (5-6) 1 L 



at Snd of Heat FT (29 ♦ 30 
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.. . / .JO* % 

WMflimir •TUitWTIf CPC SOFTWARE 


As of - Mir?h 1969 

i 1 " ■ i J T " 1 ' 1 1 - 1 — 

- i, -. 15 , coo 


1, Cumulative Planned^ Expenditures to Date 





re Aotual Eapooditures and Outstanding 
Commitments to Da to (2 + U) 








i, 5i5,ooo 


1,607,700 



CumulatiTo Estimated Expeixiittires a 

Comwitnsnts through Current FT (17 + 19 


p:»*ir,r;3 


anee 





Succeed 


a tiro Estimated Expenditures and Outs 
at End of Heart Succeeding FT Quarter (2$ ♦ 26 )ltm 3 1969 


ETOER fgm iaWBin 


If Contract will/ not be Completed in This FT 




June 19b 9 

0 


' 1.607,100 


M/A 
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KWTHLT FDOUfCIAL RSPCRT . SUFP . TASK 

|||:.. As of 2 March 


STJpp. TASKS 
2 March 


X* CumulatlTe Planned 


tures to Data 


k t 3 oo, ooo 





Succeed 


re Estimated Expenditures ana Outstanding commrtmen 
at Bad of Next Succeeding FT Quarter (2J> ♦ 26)June. 1969 


6 . 000 . 000 


6 . 000,000 


If Contract Mill not be Completed in This FT 


Estimated Contractor 1 s Outstanding Coraml tenants a 
Next Tt 
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19 February 1969 


Subject : Contract AF33(6£7) -I28J4.3, CPC Procurement 

Monthly Technical Progress Report, Period 
Ending 31 January 1969 

Dear Burt: 

In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor's report 1987-L-59. 


JM : vg 
Enel, 
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CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 59 (U) 

1987-L-59 


PERIOD ENDING: 31 January 1969 
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This is the fifty-ninth monthly letter report listing the 
remaining open items attendant to the procurement of EMR 
Electronic Data Processing Equipment and related software 
for the Central Processing Center (ECP/CPC). (Jan. 1969) 

1987 PROGRAM STATUS 

Exp. Comp. 

Support Requirements - ECPs 

1 ) ECP 1987-23 (D.R.R.) Analog Processing 

a) 1 DRR for CPC DRR Rack 4/15/69 

b) Analog Processing Demonstration 4 / 30/69 


APPROVED: 


STAT 
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Optional Requirements - Spares 


Brief 

Description 

List 

No. 

Open 

Items 

On 

Purchase 

Order 

On 

Purchase 

Requisition 

In- 

House 

.MI 

EDD 

EAI 

56 

1 



1 


*2/28/69 

Digitronics 

62 

1 



1 


*2/28/69 

DRR 

70 

9 


- 

, 1 

. 8 

*4/30/69 

TOTALS 


11 



3: 

8 


W/B and N/B 

Reprod . SRA 

83 

85 

62 

7 

16 


*3/31/69 

'*ta*0RR SRA 

84 

9 

4 

1 

3 

1 

*3/31/69 

TOTALS 


94 

~66 

~ 

19 

1 



*Indicates expected delivery date (EDD) for last item(s) on list. 
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Subject : Contract AF33 (657) -128lj.3 & -128J4.6 

GFC Sc Follow-On EMR Programs 
Administrative "Close-Out" Requirements 

Reference: PSO Letter dated 2£ Oct. 1968 - Disposition of 
Excess GFP 


Dead 


In connection with the subject matter the writer is enclosing 
for P30 endorsement Lost Property Reports (LPR’s) pertinent 
to those remaining unaccountable items of Hi -Value {acquisi- 
tion cost in excess of $10.00) Commercial Test Equipment (C^E) 
provided to AT under the CPC and Follow-On EMR Programs. 


With the recent submittal of this Contractor's summary CTE 
Listing (Rev. date 1? January 1969 to S. Peacock) together 
with the attached LPR*s AI will have rendered complete ac- 
countability (ie. returned to the PSO, transferred to the 
Using Command, Lost, etc.) for all of the approximately 
1300 line Items of CTE provided as GFE under Contracts 
AF33( 657) -128^3 and -128)4.6, It is the wrlter*s understanding 
that LPR*s are not required for items valued at less than 
$ 100 , 00 . 


With the Information provided to date it is trusted that the 
PSO is able to accurately assess those items for which AI 
is still accountable and designated for transfer to the 
SENIOR CROWN Program. 

In the event additional information is required please contact 
the undersigned. 


Regards , 


JM:vg 
Enel, 
cc: 


Original & 1 cy. LPRs #l!j-23 
/ o enc 1 . _ 


Jim 


STAT 
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11 February 1969 


Subjects Contract AP33(65?)-1 22?8, DT&E Program 

Disposition of Residual Inventories thereunder 


Attentions 


Dear 


STAT 

STAT 


In connection with the writer's ourrent objective of accomplishing 
administrative close out of Contract AF33 ( 65? ) -12278 (FH-7320) 
enclosed please find listings for the various items (primarily 
components) that are being declared as residual inventory. 


Please be advised as follows! 

A, The inventory has been sub-divided into the following 
four (i*. ) major areas: 

1. 1912 -Residual from Flight Test Program and 
Engineering Labs, 

2. 1916-Manufacturing Inventory from CPC. 

3. 1922-Manufacturing inventory from EKR's #1 /fc 2. 

k* 1923-Manufacturing inventory from the Interim ACE 
Device, 

B, The writer understands that it is the P30’s intent to 
transfer the Inventory in total to the Senior Grown Program 
under one of the current Support Contracts, The writer 
concurs in this approach in that it offers the poss- 
ibility of realizing cost savings under ruture Spare 
Parts requirements, work orders and prirae equipment 

(2nd MPC, additional EMR, etc.) through utilization of 
the inventory. 


Insofar as the particular Contract to which the in- 
ventory would be assigned the writer suggests that It be 
the 1970 S h S Program. It Is recognized that this 
Contract is not yet written however the writer believes 
that since the 1970 Contract is presently planned to be 
administered by the P ‘0 the inventory should be assigned 
to the PS0 Contract rather than a SPO Contract (ie. FT 69 
3 A S) that would hopefully be close d-out within a reason- 
able period of time. 


n age 1 of 2 


P?rW f- PIF.Tprw??*- 
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11 February 1969 


C . Presuming that the inventory is transferred to the Senior 
Crown Program be advised that disposition of any residual 
item would be noted under the "Remarks” column* In order 
to avoid future problems however the writer believes it 
advisable to discuss the potential areas of disposition 
with PSO representatives at your earliest convenience* 

With the past submittal and reconciliation of the GFP Commercial 
Test Equipment (CTE) records and the residual inventory disclosure 
contained hereunder there remains only the Special Purpose Test 
Equipment (SPTE) transfer to accomplish administrative close-out 
of Contract AF33C 6£7) -12278 in the property areas. Be advised that 
the SPTE records, reflecting current and composite status, will be 
forwarded to the PSO on or before 19 February 1969. 

In the event additional information is required please contact 
the undersigned. 


Regards, 


JM:vg 

Enel, 

CCS 



T 


Jim 


STAT 


SPECIAL ACCESS REQUIRED ' 

SENIOR CROWN | 

v'. • •'*— 'in <w.mgc •wrawK'tr. 1 ! 

riOT/nv fl/nnimvm 
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OSA. 




k February 1969 


"■'V 


Subject : 


Dear Burt ; 


X 

'dA 


£° n !, r f ct ap 33 (657 ) -128i|_3 , CP& Procurement 
Monthly Technical Progress Report, Period 
Ending 31 December 1968. 


° f ®? bJect obligation enclosed please 
find one (1) copy of this Contractor’s report 1987-L-98. 


JM: vg 
Enel, 
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CENTRAL' PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 58 (U) 
* * •*> 

' 1987-L-58 


PERIOD' ENDING: 31 DECEMBER 1968 


% 
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Thisjis the fifty-eighth monthly letter report listing the 
remaining open items attendant to the procurement of EMR 
Electronic Data Processing Equipment and related software 
for the Central Processing Center (EDP/CPC). 


Suppo 


1) E 
a 


1987 PROGRAM STATUS 


jrt Requirements - ECPs 


P 1987-23 (D.R.R. ) Analog Processing 
!) 1 DRR for CPC DRR Rack 


b) Analog Processing Demonstration 


Exp . Comp , 


2/28/69 

V30/69 




' APPROVED: 


STAT 


% 

Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 




Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 


Optional 

Requirements 

Spares 





Brief 

Description 

List 

No. 

Open . 
Items 

On 

Purchase 

Order 

On 

Purchase 

Requisition 

In- 

House 

MI’ 

EDD 

EAI. 

56 

2 

1 


I.' 


*2/28/69 

pigitronics 

62 

4 

3 


1' 


*2/28/69 

DKR 

70 

ll 




-u 

*3/31/69 

• • ’ • • TOTALS 


17 

i 

4 


2.' 

'll 

{ 

WB and' N/B 
Reprod'. SRA 

83 

138 

94 

4l 

1 : 

- 2 

*2/28/69 

DKR SRA 

84 

20 

7 

3 

lo- 


*2/28/69 

' TOTALS 


158 

101 

44 

ll- 

2 



indicates expected delivery date (EDD) for last item'(s) on list. 
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OSA ~ Cz£2. 


31 January 1969 


■1 

L 

Si > 


Subject: Monthly /Fiscal Report, Submittal' of 

Contrac/t AF33 ( 6^7 ) -128ij.3 (CPC) / 


Dear Burt 




Enclosed please find '"th is Contractor is-"' 1 ' Monthly Fiscal 
Report No. Si" for the period ending" 3 1 December 1968. 


JMrvg 



Enel, 
cc: SPC 


STAT 
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MONTHLY FISCAL REPORT (1987-F-57) 


for 

I 


CENTRAL PROCESSING CENTER 


CONTRACT AF 33 (657) - 1281 J .3 



MONTH ENDING: 31 Decemberl969 


APPROVED: 


STAT 
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, Succeeding FT Qnartor- . 

%t^S^HiB™E3HSaisd' 'B^enSIljS^B endOutitanaing Commitment 

- at End of Bsact Succeeding FT Qaartcy (2$ ♦ 26)Mar .1565- 


..jjCtCtC L Kffa w w wc 


JJ£*6S2*QQO. 


: ’: : 29 , 


If Contact Wm not bo Ocap loted in Thi s 1 

Commitments at Era 

H3X& fy ‘ • _ . , . - * '• n ' r -, '_ - -jj— 

CvE^uiatlY© and Outstanding Ca 

■ at End cf Nest FT (2? ♦ 30) 


Ins Ccmmitoai 


Notes : *- See attachments (A), (A-l), and (B) 

. . *«• Excludes $75,000*. of target fee (Supp. Tasks ) . 

> ' This is the current estimated reduction in 

accordance with the incentive sharing 
terms of the Contract. 
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(All Figures -in K 




•TOTAL PLANNED rKOOKAPJ 


^ATTAUmniliNT- VA ) ) 


Column 

1 

t ; 2 

3 

k ' 

^ 5 

Column Combination 

(2+9) 

(3+k) _ 

. * * 

- ; v ; - ■ ... 

ir 

Task Description 

1987 
Prog. ' 
Summary 

•CPC. 

Summary 

# ^ 

CPC 

Hardware 

■ CPC 
Software 

■ ■ . i 

Supp. 1 
Tasks 

CPC Software 

1100 

1100 . " 


HO? 


CPC Hardware 

.7760 

7760 

. 7760 



MP^ Special Study 

: 21x0 . 

.., >* , , . ... , 



2k0 

MP.^ Task 

llf.88 

f " - ' 


■ . • 

■ 

i MP Task 

191 




191. 

• Other Spec. Studies 

755 

' ■■■ 

■ 

„ - r -- j. _ L - 


. 

755 • 

T ' .(1) Sub-Total Orig. ... 

| Contract Award 

1153k 

8860 

7760 

2m 

267k 

t . 

(2) Sub-Total ECP’s. 

1 Contract Award 

1682 

2056 

„X6kl - 

IPS- 

_ 1626 

(3) Sub-Total Spares • 

! ‘ Contract Award 

910 • 

. . 9X0 . 

.. 910 . 


. 

. 

: (k) Total! Negotiated 

Contract Award 

16126 - 

11826 

' 10.31-1— 

..15.15 . 

. k3.QO—. .. 

\ Spares. Budgetary 
i Remainder Not Negotiated 

.12 

12 

12 



! ECP 1987-0' 
.! Partial Tei 

7 

’mination 

liJU 

(Ik-) 

0^1 - ... , .3 \j. jr-x^ .) >1 » u n- 1 



i: . (5) Sub-Ts 
1 Cont r-‘ 

>tal 

ict Adjustment; 

» (2) I 

• LZ1 

.(21 . 

. 


1 *(6) Grand 

i 

Total 

1 

1612k 

1182k 


.. 1515 - 

: k300. - 







Approx. Target Fee as 
i In cl . in abnva Amounts 

1122 . ,. 

8?? j 

.... 716 

1 06 

. _ 3-00 

j Grand Total 

15002 „ 

11002 ■ 

_S59-3 

1 1 1 0 Q 

— k.QQ£L, — 

‘ 




. 














| -K-See attachment (A-l 

line 6 





. .... 






_ 













o : j. : i _ .. a i r n ~ i _ 

~ ~ onH n/H o/n 

r\ . rvi a nnn - 7'' 

innn a a nnnno 

AAAOAOA A O 
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— - '^tachment (A-l) 

' ' 1987 Program Cost Report DEC. 196 8 t 

•Total planned program (Line 9) is comprised of ' the following: 

l ' > ^ " V * * 

1. Basic Contract ‘ • . 

$ 9,100,000. For original CPC Contract 

(14-99. ) Negotiated .reducti on/Microfilm reduction 

Sub Total (a) $ 9,099,501, Adjusted Total negotiated for original 

CPC Contract 

1,550,000. For original MP 2 Contract 
_ : (61,622. ) Negotiated reducti on/V&I and 7090 Implem 

. . [ 1,488,3787 Adjusted Total 

190.620 . For original MP Contract 
Sub Total (b) $1,678,99$. For MP/MP2 Contract Adjusted total 


.850,000. For original Special Studies Contract 
(94,409. ) Negotiated reduction/D.I.A. Scope Change 


Sub Total (c)' $ 


755,591, Adjusted total negotiated for original 
Special Studies Contract 


Sub Totjal _ 

(a,b,& ic) $11,534,090. Adjusted total for original Contract 

elements, 

2. ECP’s (negotiated and awarded) 


$ 



112,500. 

22 , 650 . 

261,800. 

169,400. 

414,600. 

178,800. 

368,200. 


EC P-04 
EC P-05 
ECP-07 
ECP-08 
ECP-09 
ECP-12 
ECP-16 


'139,750. ECP-18 Orig.MP 2 Training 
(28 , 367 . ) ECP-18 Negotiated Reduction 
111,383 . ECP-18 Adjusted Total 


229,500. ECP-19 
4,400. ECP-20 
183,000. ECP-22 
554,4$0. ECP-23 

43.900. ECP-27 
765,950. ECP-28 

40,85k. ECP-29 
17,738. ECP-31 

55.900. ECP-32 
40,312. FCP-33 
65,575. ECP-34 
41,564. ECP-35 


Sub Total $ 3,682,486. Adjusted total for ECP Contract awards 
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• . Attachment (A-l) 

Spare Parts $ 89,742. First spares group 

35k, 200. Second spares group 
kl ,086. ■ Third spares group 
155,000. Fourth Spares group 
14 - 3 , 000 . Fifth spares group 

12,195* Sixth spares group 

32,300. Seventh spares group 
182 , 1714 -. Eighth spares group 

Sub-Total $ 909,697. Total tor spares contract awards 

Total $16,126,273. Contract awards through DEC. 1968 

(Sub-Totals 1,2 and 3) 


' Allocated - To be proposed and negotiated 

$ 12,127. Remaining spares budgetary allocation 

for lists 83 Sc 8 I 4 -. Total for spares 
(negotiated plus estimated budgetary) 
is now $ 921 , 8214 -. 

( 14 , 14 - 00 . ) Estimated Contract reduction against 
ECP 1987-07 for termination of 
Flexowriters . 

Sub-Total $ (2,273* ) Net reduction to planned value 

estimated. 

Grand Total $16,124., 000. Total planned contract (items 4 

' and 5 ) 

_ (75,000 .) Est. fee reduction diverted to (7) below. 

$16,049,000 Adj. Total 


Additional Funds Required 

$ 1,535,000 At cost (no fee) see Contractor’s 
letters dated 15 March 1967 and 
17 April 1967. Previously reduced 
by $37,000. as the result of prior estimate 
cost- to-complete . 


75,000 . Est. fee reduction diverted from ( 6 ) above. 

$ 48 , 000 . already incurred due to operating 
cost adjustments and technical problems 

$ 1,610,000. Adj. Total 


Grand Total $17,659,000. 


Total estimated Contract (items 6 and 7 ). 


Page 2 of 2 
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■ Rxnl Una t.1 nn of Prop’ram 1987 Host ReDOrt for DSC 1968 
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■ ■ Column 

1 

2 

3 

4 

5 

Column Combination 

(2+5) 

(3+4) 

• 



Task Description 

1987 

Prog. 
Summary • 

CPC 

Summary 

" '. . CPC 
Hardware 

CPC 

Sof tware 

Supp. 

Tasks 

CPC" Software 

1421 ■ . 

1421 • 


1421 


CPC Hardware 

7332 

7332 

7332 



2 

MP Special Study 

• , 240 




240 

MP— Tasks 

• 2988 




. 

2988- 

MP- Tasks 

191 




191 

•Other Spec. Studies. 

— 

755 




. _ 71s. 

Sub-Total Orig. 

Contract Est. 

...12.927 

... Q.Z5.3- „... 

. . .'7.332 .. 

— 142 ] - — 

- 

Sub-Total ECPs 

- f! ri n -h r » q cfh TPo h n vnn t. a r\ 

2773- - 

... 195? 

1-766. _ 

...... Jl86 

....-.--1826 

Sub -Total S 
Contracted 

pares 

Estimated. 

940 

, 94 0 ... 




Total Negot 
Contract Es 

iated 

timated 

176)|5 

116||5 . 

10.038 

160.7- 

-JSQQXX 

Spares Budgetary 
Remainder 

lit 

.14,, „ 

Hi- i 



i ---Grand Tota 

1 Est. 

17659 

__11.65.9 

l.QQ.52. 

16Q.7- | 

—.6.0.00 

« ; 1 ' - 



i 



■* 

Approx, Fee 
in above am 

as Incl. , 
ounts 

1047 

822 

716 

. _J LQ.6 

_..22.5_- 

Grand Total Estimated 
Costs incl. in above amt 

wmm 

10817 

1 

933-8 J 

^1$Q1 





* 

* ■ 1 


Est. Costs 

Var. to Planned 

1610 

(165) 

” v 

(257) 


...—177-5— 


, ‘ ’ 















• ;■ . 


< 






’-“-See attachment (A-l) 1 

.0-6 8 — 
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A 


. ,.K»mx rumxixL report, .; 

• ■ • ’ A ; : /. ■ 'V A ° ° f - 

'1, Cutolatlve Planned Expenditures to Data 

•;■ GDC TOTAL ... , 

31 December 1968 

11, 82!;, 000 

2 0 CuSXatiira Actual Eicpanditurcs €o Data _ *c • 

■11 , snzpTOij. 

1, Planned Contractor Qutsiimdir/s Ccnidtroentg .■ ■ • 

_A 

*K r ' Actual" Ij^ntf actor id^istandins Comitments 

. ,_-2.9_^a5S_ : 

T 5* v “'.CikalatiiSr ^nSeOxpc^SPSiareer ¥nC’6u‘6s'iaSS£Dg“’^ . j 

Ccraaltnonts to Data (1 ♦ 3) - ' ■ . | 

li.sskiooo:' " _ 

6, Cujaulatliira Actual Espendltus’ea- and Outstanding . \ 

CoinmitKents to Data (2 ♦ U) - I 


i 0 'Varianca <5«6) 1 

„ « 

, lS 0 Estimate to CcipTeta Program - r ■' 1 


> 9* Total Planned Program 


: 3to;". J 'totSl Esiirated IPrograa (2 ♦ 6) 

11.639,000 

Ci^.oooT* 

— ~ ~ ' ■; ' ■ 

Yf* l 

■ * ‘ . ’ . 

J5o' ~ 


scr~~ — - 


15T« CuriuSiti^ Actual B^SSfittBPea tolDais TE£S W 

Y 387 BV 7 

X&V . • Eatimtoi icroandituroi to Ccmplota This Y£ . . r • ’ . , 

Sols' 

1?* • Eatfratcd Contractor's Outstanding Ccordtraenla at Etui g£ W 

0 

l8 0 . Ctrralitivs jplanj^d“l^ondi“^2res through C torrent ft . 

f ii782Hrooo 

T9® fibula ttvd Ealinated i^Jcndf Cures through Current Vi (2 ♦ 16) 

li.^.ooo 

20 « Placnsd Contractor * o Outstanding Commitments at 

v- ' ' r: End of FT 


. Xrr^C^ulitiTs pJKimeXI&pondittiraiB and Ouistandijag 

Ccmmltesnte through Current FT (18 + 20) 

if, i0 O^v^0;fi ^ ji 11 r. 1 jj "TrU 

22 0 OmuLativo istiiaatda EKponaltures and Outstanding 

Cce-rJLtrrants through Current FT (17 + 1 9) 


X5rT£rfacel'2ri 22)-“^™ ~ ~ 1 


m* i .-■ . , ■ rrr "" ■ i 


’l)atimatod Contractor's Outstanding CojBaltoswfcs *C End of 

Next Succeeding FT Quarter (Sept*, Dec*, March or June) i 

Mar. 1969 

0 

■ <1 1 1 ii» i*.i »u«j Ljiili.il '.iniiii mi 1 'i»'» miixitu n Ii ir^i^i rirw-Tt"rti vnir 1, ‘n** 

•-SSH BtSSSSEEw fcPHSSI iTEpiTOsXre'lfW^ “ 

Succeeding FT Quarter Mar. 1969 - 

•- — - 5 I^?i^ Q-QQl.^ .« 

2X« . , ""Cvowla€firB i^idlaatsd Eiq>en&ilufes and Outstanding Commitments 
* at End of Next Succeeding FT Quarter (2*j> +■ 26) Mar. 1969 


28 0 •’ . ; - A A'V/< : • •• v •■; 

If Contract viU not bs Completed in This FT ; 

L .1 1 1 im 11 rm^ ^f^fi'nr ■TTriri-yini “*-^-rtir-r-‘>#TTi*~ •*»■'■*, *■ » 

2^7 EsTima ted Contractor ’ s Outstanding Cariraifeaents at EnX of 

Host FT 


j0 o .. emulative Estimated Expenditures at End of Sext FT 


31* Cvsaulative Estimated E:q>andiivn , eB and Out’s tailing Cceuaifenents 
at End of Next FT (2? + 30) 

I - ■ ■ 

! . -%• 




' v. r ' ' 
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M ■ '■> I3H§TgX*X> MPCS Vg/ ■-*; 9:" '• • / -9 

V‘ : v/ 


31 December 1966 


+*2*41 naKuc^t*Sftt»i» 


Vr1?<aw-. 




? JUf /.J.U 

10, ?09,000 

| 10,091,300 

v rT wr yooT 


: ; X ? '_ C palativ a Ha aes 4' B^rsditureg to Da te ' - iOllCi ;y-H'7>‘9 >'-■•' ' 99 10* 3 1 

■ " ^cT^'t fe’Satd^^Ao^ il j ^enctito^a a -3 - ~**v --• ; ~ 9 “ Q 1 

•Tfio Ac’SSal SozrS’aofor CorSitiBnls - ■■ ■■-■•' ; 

.1. 5*9 .ftriolatara _ Planned E^orwltaffes end Oatstaimng ;. ;. .--y-v ■' : r 

.-9 '*■ 9 Ccaalfeaonts to Data (I ♦. 3) ;9y- '9 y 10.31 

9 o* . Gmsol-ative Actual iSpenaittypes sail Outstanding • ■■■•. 1 9-9 ..• } - 

9 — v ; ■ C cmltmont a - to Date (2 : * U) - - • :'■ ' y ■ •■'.- 9- 9. ■•;■■'■■;.•■- - 1 ( ' IQ; a 

■-'• to ^VarAanci'T . ■ . . ' ;■ [• "T . - “ r “; ■ ’ -7f •••;.' "'■ *"“• . ! ~ r ^^ r '" 'r^ ' (2< 

So ; E gMraat^ to Ccn ulcta Frcfgaift , ■ /■ - . ; •. ■ . -'• • ;•-• . ■// '.., r ,. <t ...:„ : ■ • 1 

'"9* IcFfeal KUsuuaCl^ogram 9? * ..: •. ■:.-**• ,;*r ; :*“' “'r'xo/fi 

"XoTl^^SiE^rpro^^ V- 

•.-.lA,- ¥ffi3--iflBC3. Cy-XUjr . •. ~f. .• ■.•■■■■•■■■■■■■. ■ » •■:.'■ -i ' ,12' 

^ • • - ■ . :- ... ■■♦••■ ■•- -■:- ■• •■■■■#■■■ :\ . : ■■ ■,.••;, :• 3 . ; •• j •■• ...; 

Sai iS4^at6tT^^o3oirKSH5S^' ' dcS3Lo€i~ r i:S3E , "i«^ ‘ > ** ;-; > .f***^ : - **1 

\<io ^Ci'.Tii’i’bi'va j^arsjdtiTFSjoi^f^es iia>«i«h FJT~" r 3 o , V 

l9» C\B^¥tiva- i:X'>&:£ieh"lS3oM£^e3”'iblrou^C'C^^n^ K£ OCS) 1 ioTct 1 

eU* ' pAariaad t>o;wao^r a o- Cav 6 ’ 4 tamiu^ CommHaon«s at' .- ••■ - 

>' ; - : ' RrS of F?:-: '. ,9- 'O-C'. ■■•*• ■ o, ; f " .-. .'^- V-'/ ' .: - -': ■ ■• 

.21* ■ Ctrslatlvo llannsd' fepomiwea end Outstanding , - 

:, - ' Ccri’ilteion'ta’ through Current FX (18 + 20)- 1 10 . i< 

.v 22 * ,(feuiamv®.'Es«iaatea-ll'^>anflit«rea am- pUMtaa«Ln3 : ..»; . 

Ccrriita-snte through Ciirront Ft (17 ♦ 19)' • " J -’ i'oiO 1 

Verier S3 (211 ^2^ • 4 . -. •'• . " ,P 92' 

■ LI -ViaarMtlgliltraejWM^^a^^ » tf'ff ■ J 1 1 ■■wimi >|.^'|I. ^-WW #&MM*uti****+K 


; [ 10,309,000 ' ! ' •/ : 

I *Q Q Ql| ^P?T 

' ■ t- v 0 • 




Ltpol) 

■*«AV*^ F y^. r ^D 




j : .1-31., 67 3 . • ' ' : 

r— •■ 56; 916 


,liij,,3Q-2«v650«~- 

10,091,300 




LlJiSZ^QDJU 


V _J II I. If"? ";...! ^rw- % III .III I r »!•-•• ?! ■ -"t lM ****^Y^*"* tl,,#,;B ' 

. 2>®. K^'haatataa Cptttractw , 8.'OutsTsnd0Lng Cc^mteauto '4at End of . 


Succseding Ft Quart-cr 


Mar. 1969' 


Mar. 1969 
. J" 

1 ***** r^r r r*« 


F CD *■ JL. V“-Wd» * j-w. x « ,a> / v> / e J*. W * ^ ^ -L * 

2?„ . Cassulative . Eaufeatoa ibrppnaitures unaTOut standing Carmteanta 

Erd of Baxt Suocosding FY Quarter (25 ■♦• 26) Mar. 1969 _ 10,05)1* 


If Contract «ill not be Completed la Yhle FY" 

^9 r i* J " Eg^EateSTcentractor 1 ^ Cu3S'kSHS.ng''Ca?uiite0nls ®t Sn! of*”" ■ 
Hsxt FI 

I3r~ci?sismiirisasi^r^sai5r^^ 

3**' emulative Eatlnated- E^panaiiuree «sfl Outstanding Ccssraiteaents 
A At End ©f ROTt FI (29 > 30) • . ' ; < • • ■ 


•*&**+&* iywaw «.^ vs wm w » *g»j» 
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•. ^ 7-' : CPC -SOFTWARE 

• • ffl tlAliOXaL 'BE?gaf, j-; : ; >v.:. 




, r -„. . .. f ; .9,7: 

':'■ ■■ : -% a Car.ralativo foatssKl- ISrecn ditures to 

■;; .: •^IT^cSad.aldva ;Ac55£l &poncattore? to jjajgL^ ... li 1 m. tr-iriir-. w -fi — >-SM«*a« W h »iww » iii | »W 

•• '■• Cc^mteiQa-Sa __, - — 

;9 v"^ ^“AcCa al Contra ctor 0ut3tandlng Coraaifa aonts^^ — — 

'• .'‘'rsfHSS and Outstanding . •-, - 

'9 '■ • ' ; Ccaaltaants to DsW ( 1 ♦ 3). .__ . ' . ' . ----■/■■■^ — - 

9%; ' cSaffia^Lva Actual ISpendltures.and Outstanding ■ • '-;/••: 

■■ Cogiattnants .to Dat-o (2 * U) ' — — - — «-j-> 


farianca 


31 December 1968 

■i n m ii i ■» ! r u n w m u n i F y n Tiii m I am fi«i ~ iT inm iT-m — ir-y 

. ', ■" ^ •’ • ; . . • - 

; ' '■■• ct 99 tj^Hv /■', 

•i,9l coo ’ 

^6TJ7TTn0~™ , ~~^~” 


~w . • : ' r . 


'l, 919,066 % 

-firl " 'll Tf— --^ ■ ■ !'»» > *>*7 

1,607,700. 

M'in-I ini nr TiiTr-" 

.92,2QP _ 

' - $ 
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. . . •- FULMto m report , . , . ; :snpp. tasks 


■\\ 


v-T ^ Qtp'i : ' \v As of 


31 ’ December i-966 


X,. Ctcwilfitl'ye Planned Expend itures to Date 

Bsp onditures to Dafe_ 


Uir^UJLa UX1T3 AGVaaJk. MWHIMAMU AOO ,r.X.- . •■ 

C nntipac Co^tSX faiont S_ 

r- - 1 tt- "- t- r ■ "'"■■* rr . • J - 1 '' l> * " r ^ TC <4.^,, « 




rXo€Si3TBoiSriotor 0ut3 CancB-n g Commitments 
" — ^iaTIvTlOanHacr Expenditures end r “'^‘ 



b ,300,000 


--gj 


Jl 





^ - - — * . 

C OES^teoxifcs to Da to ( 2 ^ 4 ? 
Vari'i.rlc3"“( ^5y 


Vo “'gai£ia€a toTEi^ato Program 
~~^r"fotiTTl3nr>ed Pr ogram 


y« Torax rxaiuiwu .. 

l0o Total ‘Fotl rnCedTpyofyam (2 + o) 

~ll^’TlriS : IaE5aXy^ X9) "‘ ^ . 

■•■ v ' : ■•• • * 

■wr~ 


_JuQ0£UQ&£ 


1 . 700 . 000 


J 


II . 300.000" 

fet ooo , ooo" 


1.700.000 


aK ••' ■• . • • • , •• m - , • . . ... 

ylr^CTr:'i : Satr?S" ActuaI Jl^S^L 

^rr^SEeS&d tebsiugf iweanfeo Ccaole_ca 

«* 2»\ s a 4 » i ^<7 P r.rimi ‘ hi ? ? 


" j HZ3E ES5I 


32>* Estinatad Egncnol tuyea to c^PA G -.b”.J ’.5f,£.ii£ — , — ~v~&z x i£ x » gr" r *' “ ‘*' 

Tft^S^^STGoni^aotov * s Outstandin g Coiaialtaaaate at MgLqLii 

!B7 : ^E r iH®w1^2i^^03|o^rturos_fe^^CW£gn-_|^ 
V v^;-“^rritr”'CrC^ 5 — -%—,jrrr ,vn rTTFarr* a « ■hhs’mrm Current . 
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Xf Contract vUl not be CotTOicted in T his FY — ^ — %- 
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19 December 1968 


Subject: Monthly Fiscal Report, Submittal of 

Contract AF33( 657 ) -1281+3 (CPC) 


Dear Burt : 

Enclosed Please find this Contractor’s "Monthly Fiscal 
Report No. 56" for the period ending 21+ November 1968. 

It is recognized that the "Total Estimated Program" (line 

10) is reported in the amount of $17*670,000, said amount being 

identical to that presently obligated under Contract (Amend, 

No. 15 dated 17 June 1968). Be advised however that the 
following Contract adjustments, both of which are favorable to 
the Government, will eventually reduce the total program, 
possibly by $ 80,000: 

1) Overhead & G &A adjustments from prior years, and 

2) Incentive fee determination, which due to a past 
overrun, will result in a loss of fee earned by 
this Contractor. 

By virtue of 1 and 2 above there is virtually no likelihood 
of additional funding being required to complete the few 
remaining obligations under the AF33( 657) -1281+3 Contract 



STAT 



Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 




Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 


i 7 - , • 

MONTHLY FISCAL REPORT ( 1987-F-56 ) 

i ' ' . - 

■ . 

t 

for 


CENTRAL PROCESSING CENTER 


CONTRACT AF33(657)-128l4.3 





MONTH END ING : 21^ November 1 968 


APPROVED: 


STA 
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Column 


Explanation of .program 198? Cost reoort for ' NOV. 1968 

~ rv r, [ 3 n * i ; 


Column Combination 


Task Description 


CPC S of t ■ war e 

CPC Hardware 

MP^ Special Study 

M? 2 m _Task_ _v_ ■ 

MP Task ^ 

Other Spec. Studies 

~Tl) Sub -Total" ' Or T g .~ 

Contract Award 


(2-15 ) (3 +8) 

1987 ■ ' 

prog, CPC ' 

_Summa ry Summary _ 


CPC CPC 

Hardware Software 


Supp, 

Tasks 


1100 


7760 


18.88 


1100 


7760 


1100 


7760 


ii&k 


8860 


7760 


1100 


2678- 


(2) Sub-Total ECP’s 

C ont r act Awa rd - 

(3) Sub -Total Spares 

_ C ontra ct Award 

(8-) Total Negotiated 

Cont ract Award ■ 

Spares Budgetary 
Remainder Not Negotiated 
~l5i: Sub^Tot ar~ 

Contract Additions 
@(6) Grand Total 


Approx. Target Fee as 

Incl . in Ab ov e Amou nt s 

Grand Total 
Planned Ccs ts 
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' ■ . ■ ' . _ ■ . , ’ Attachment (A-l) 

1987 Program Co 3 t R eport’ N0VVL968 ( 

Total planned program (Line 9) is comprised of the following: 

1. Basic Contract 


$ 9,100,000. For original CPC Contract 

— IkSlsJ Negotiated reducti on/Microfilm reduction 


Sub Total (a) $ 9,099,501* Adjusted Total negotiated for original 

CPC Contract 


1*550,000. For original MP 2 Contract ■ 

-^141^.) Negotiated reducti on/V&I and 7090 Implem. 
1,488,3/87 Adjusted Total 

„ , _ * ' 190,620 . For original MP Contract 

Sub Total. (b) $ 7,678, 998. For MP/MP2 Contract Adjusted total 


x For ori e ina l Special Studies Contract 
I ZitkOVj.) Negotiated reduc ti on/D. I. A. Scope Change 


Sub Total (c) $ 755,591. Adjusted total negotiated for original 

Special Studies Contract 


Sub Total 
(a,b*& c) 


$11*534*090. Adjusted total for original Contract 
elements. 


2. ECP»s (negotiated and awarded) 


$ 


112,500. 
'■ 22 , 650 . 
261 , 800 . 
169,400. 
414 * 600 . 
178,800. 
368,200. 


EC P-04 
ECP-05 
ECP-07 
ECP -08 
EC P-09 
ECP-12 
ECP-16 


0 ri S‘NP 2 Training 

,4®a 3.6Z« ) ECP-18 Negotiated Reduction 
■111*383. ECP-18 Adjusted Total 


229,500. 

4*400. 

183,000. 

554,460. 

43,900. 

765,950. 


40,854. 

,738. 


17 

55,9oo. 

40,312. 

65,575. 

41*564. 


ECP-19 

ECP-20 

ECP-22 

ECP-23 

ECP-27 

ECP-28 

ECP-29 

ECP -31 

ECP-32 

ECP -33 

ECP-34 

ECP -35 


Sub Total 


$3*682,486. Adjusted total for ECP Contract awards 
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■.r 


Attachment ( A— 1 ) 


3. Spar e Parts $ 


.Sub-Total. 

% 

4. Total' • 


89,742. 

354 , 200 . 

41 , 086 . 
155 , 000 . 

43,000. 

12 , 195 . 

32 , 300 . 

182 , 174 . 


$ 909,697. 

$16,126,273. 


First spares 
Second spares 
Third spares 
Fourth Spares 
Fifth spares 
Sixth spares 
Seventh spare 
Eighth spares 


group 

group 

group. 

group 
group 
group 
s group 
group 


Total for spares contract awards 

Contract awards through NOy.1968 
(Sub-Totals 1,2 and 3) 


5 * Alloc at e d - To be proposed a nd negotiated 


$ • 8,727. Remaining spares budgetary allocation 

' - • for lists 83 & . 84 * Total for spares 

• •. ' ■ ' (negotiated plus estimated budgetary) 

' • is now $ 918 , 424 . 

I -.i ' W . . ! . 

Sub-Total $ 8,727. Total budgetary allocation retained 

in planned value. 

V 

6. Grand T otal $16,135,000. Total planned contract (items 4 

and 5) 

7 o Additional Funds Required 

$ 1,535,000. At cost (no fee) see Contractor's 
letters dated 15 March 1967 -and 
17 April 1967. Reduced by $37,000. 
x * as the resist of current estimated 

cost-to-complete . 5 . 

8 . Grand Total 

$17,670,000. Total estimated Contract (items 
: : ” 6 and 7) 


Page 2 of 2 
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■ Column ' 

1 

2 

3 

4 

9 

Column Combination 

(2+5)' 

(3*4) 




. L — ^ ~ 

ti ! 

Task Description < 

198? 

' Prog. | 

Nummary 

CPC 

Summary 

CPC 

Hardware 

CPC 

Software 

Supp. 

Tasks 

CPC Software 

11|19 

14X9 


.1102— - 


CPC Hardware • ' « ■ 

7318 

7318 .. 

,J7il8_ . 



MP^ Special Study - - ' 

240 




:_240. 

*• 2 

MP ’ Tasks 

109'- 




i 

3054- j 

MP Tasks 

191 




— —19-1- — 

Other 3oec* Studies- 





— - 7 - 55 — 

Sub-Total Orig. 

Contract Est. 

12977 

8737 

7318 

11x19 

424a 

“ " Sub-TotaT* ECPs 

n nt'vf’.'T'fl r* ii . Rqf'.'i mfl +*. p>. d 

^7lil. 

. 19 . 1 .:^ 

. 1729 

xaa 

1BZ1J 

V/ >*-S i i V i. CA. tl U l-l V ■Mil. 

Sub-Total Spares 

- - 9U.0 

9) 1.0 1 

-.940- 



. .0 o cX— ...PL^ . t ■ ma -t *•*■’— *— 

Total Negotiated j 

C-OEitJiaati&d.. £a.t 3.majL&d- 

Spares Budgetary 

17661 

11994 

9987 -. _ 

„_:1M 

. -.6211 : - 

jg. 

q__ „ 

* 

9 


’ 

Remainder.— — — — — — ■ 

# Grand Total Est. 

17670 

i 

..-11603., _J 

9996 | 

160.7 

..-. 6 Q 6.7 - - 

j 

. ' . i 


n 



• 

Approx. Target Fee as 

Tnr*l ^ in above arn on n t s 

X123— - 

827 

, , ^X7_ _ 

106 

300 

. — - .... — rr_ 1 

Grand Total Estimated 

f n c f o n to n 1 n to Q Vr gin p o tti f" 

169)4.7 

10780 

__x22Z9 

--igm 

. .-5X6.7. J 

^.U.Cta.ItP JLlLU-i— ♦ — . — LIX — *ix L.1.L! . V-Jt— — ciiiiX* 






Est i Costs 

\T o +* rv PI nnnp'rl 

is Til* *' i 

1939 

(232) 

. .-1X210- 

22— 

. ..—17-6-7.- 

X , , J v. -i usm ^ ■ ' — - - ^ ^ 












: w " ■ J . .p” 
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■» See attachment (A-l) 1 
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Subject: Monthly Fiscal Report, Submittal of 

Contract AF33 (657) -128^3 (CPC) 

Dear Burt: 

Enclosed please find this Contractor’s "Monthly Fiscal 
Report No. £5 n for the period ending 27 October 1968. 


JM: vg 
Enel, 
cc : 


SPO 


w/ end* 


Regards, 


Cl. 

Jim 


STAT 
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MONTHLY FISCAL REPORT (1987-F -55) 


for 


CENTRAL PROCESSING CENTER (CPC) 


CONTRACT AF 33 (657) -12843- 



MONTH ENDING: 27 OCTOBER 1 968 


APPROVED: 


STAT 
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l ATTACHMENT UW / 



'J. __ ■ 0 olumn _____ _ 
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CPC Software ; - 
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MP^ Special Study __ 
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(2 j~Sub -T ot al'ICP^s ~ 

C ontra ct Aw ard : ^ 

(3) Sub-Total Spares 

Co nt ract Aw ard 

Up) Totai Negotiated 
Contract Award 


Spares Budgetary 
Remainder Not Negotiated. 

T57 Sub-Total 

Contract A ddi tions 
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1 2 3 4 

(2+5) _____ ( 3* h 4-J. 
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Summary ‘Summary _____ Hardw are S o ftware 


Supp. 

Tasks 
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11534 


1100 
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7760 


7760 
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Attachment (A-l) 

1987 Program Cost Report 0C T-, 1968 
Total planned program (Line 9) is comprised of the following: 

1 • Basic Contract 

$ 9,100,000. For original CPC Contract 

: (499. ) Negotiated reducti on/Microfilm reduction 

Sub Total (a) $ 9,099,501* Adjusted Total negotiated for original 

CPC Contract 


1,550,000. For original MP 2 Contract 
_( Negotiated reducti on/V&I and 7090 Implem 
: 174087378 , Adjusted Total 

. . _ 7 _ , lg.0>620. For original MP Contract 

Sub Total (b) $ 1,678,998. For MP/MP2 Contract Adjusted total 


850,000. For original Special Studies Contract 
— - (94, UP 9. ) Negotiated reducti on/D. I.A. Scope Change 

Sub Total (c) $ 755,591. Adjusted total negotiated for original 

Special Studies Contract 

Sub Total 

(a,b,& c) $11, 53)4# 090. Adjusted total -for original Contract 
' _ . elements. 


2. ECP’s (negotiated and' awarded) 

$ 


112 , 500 . 

ECP- 04 

'22, 650 . 

ECP -05 

261 , 800 . 

ECP-07 

169,400. 

ECP-08 

4l4j 600 . 

ECP-09 

178 , 800 . 

EC P-12 

368,200. 

ECP-16 

'139,750. 

ECP-18 

(28,367.) 

ECP-18 

1117383. 

ECP -18 

229,500. 

ECP -19 

4,400. 

ECP-20 

183,000. 

ECP-22 

554,460. 

ECP-23 

43,900* 

ECP -27 

765,950/ 

ECP-28 

40 , 854 . 

ECP-29 

17,738. 

ECP-31 

55,900. 

ECP -32 

40 , 312 . 

ECP-33 

65,575. 

ECP -34 

41,564. 

ECP -35 


Training 


.on 


Sub Total $ 3,6827486. Adjusted total for ECP Contract awards 
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Attachment (A-l) 


3. Spare Parts $- 


4. 


Sub -Total 
Total 


89,742. 

354 , 200 , 

41,086. 

155,000. 

43,000. 

12,195* 

32,300. 

182,174 . 


$ 909,697. 

$16,126,273. 


First spares group 
Second spares group 
Third spares group. 

Fourth Spares group 
Fifth spares group 
Sixth spares group 
Seventh spares group 
Eighth spares group 

Total for spares contract awards 

Contract awards through 0CT.1968 
(Sub -Totals 1,2 and 3) 


5. Allocated -To be proposed and negotiated 


Sub -Total 
6. Grand Total 


$ 8,727. Remaining spares budgetary allocation 

for lists 83 & 84 . Total for spares 
: “ (negotiated plus estimated budgetary) 

is now $ 918 , 424 . 

• * ■ . • . > 

$ 8,727. Total budgetary allocation retained 

in planned value. 


$ 16 , 135 , 000 . 


Total planned contract (items 4 
and 5) 


7. Additional Funds Requir ed 

$ 1,535,000. At cost (no fee) see Contractor ’ s 
letters dated 15 March 1967 and 
17 April 1967. Reduced by $37,000. 
'as the result of current estimated 
cost-to-comple te . 

8. Grand Total 

$17,670,000. Total estimated Contract (items 

, " 6 and 7) 
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Task Description c 

198? 

Prog. 

Summary 

CPC 

Summary 

CPC 

Hardware 

CPC ■ 

Software 

Supp. 

Tasks 

CPC Software 

1*1.19 

- ^ - 

1119 


341.9- 



CPC Hardware ! 

7318 

7318 „ _ 

. .7318 . 

* 


MP^ Special Study 

2 Lp 0 




260 

2 

MP Ta.qp-ps 

3091l 




i 

— -3051). - 

] — ^ = 

MP Taqlrq 


191 . 




— —191 

Other 3oec* Studies 

799 



• " 1 

-7^5 — 

Sub-Total Orig. 

Contract Est. 

12977 

8737 

, 7118- 

llil 9 

. 6 . 260 . 

Sub-Total ECPs 

P on f.pflpf. TT! q 1. t rnfi t*, & rl 

37 ) 1)1 • 

. 191-7 

1Z25 . 

iaa - 

1 823 . 

OUIIUA 0.0 L» 1 „ 

Sub-Total Spares 

• - 9h.O 

_ 2 ipQ- 

96Q — 

- 


( 1 Q r 1, T. T 1 £3 . C. Ti rd Li . . -L 2 i^rvJ-*--LXii 

Total Negotiated 

17661 

11596 

. 9987 

1 . 6 . 01 . 

6C..6.7 — 

u or.t-io. 8 X .x^sx 

Spares Budgetary 

~~ - ”] 

t 

9 

Q 

•* 

, 9 


. 

—.Remainder- — — — ' 

y/r u-rand Total Est* 
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L__ 9119.6 

160 . 7 — .. — | 




^ 
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mrnm 
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Incl. in above 
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? ee as 

m on n t r 

11 ? s 

■ 1 
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' 

1 
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3.00 
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22 November 1968 

1 


Subject: Contract AF33( 657) -12843, CPC Procurement 

Monthly Technical Progress Report, Period 
Ending 31 October 1968. 

Dear Burt: 

In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor’s report 1987-L-56. 


JM: vg 
Enel. 
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CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 56 (U) 

1987-L-. 56 

PERIOD ENDING: 31 October 1968 
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This is the fifty-sixth monthly letter report listing the 
remaining open items attendant to the procurement of EMR 
Electronic Data Processing Equipment and related software 
for the Central Processing Center (EDP/CPC). 


1987 PROGRAM STATUS 


Support Requirements - E CPs 

1) ECP 1987-23 (D.R.R.) Analog Processing 

a) 1 DRR for CPC DRR Rack 

b) Analog Processing Demonstration 


Exp. Comp. 


1/31/69 

Open - (Pending 
resolution of ■ 
test plan. ) 


APPROVED: 


STAT 


-1 - 
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Optional Requirements - Spares 


Brief 

Description 


List 

No. 

Open 

Items 

On 

Purchase 

Order 

On 

Purchase 

Requisition 

In-- 

House 

MI 

EDD 

. EAI 


56 

5 

3 


2 


*12/31/61 

EAT. 


58 

2 

1 


X 


*12/31/61 

Digitronics 


62 

5 

4 

1 



*1.2/31/6; 

-Digitronics 


63 

2 

1 


1 


*11/30/6; 

Anal. Proc . 
(Prec . Inst. 

N/B 

Co.) ' 

69 

2 

1 


1 


*12/31/6; 

W>RR 


70 

19 

5 



3.4 

*1/31/69 


TOTALS 


35 

15 

1 

5 

14 


W/B and N/B 
Reprod . SRA 


83 

228 

163 

60 

' 3 . 

2 

*12/31/6; 

DRR SRA 

TOTALS 

84 

58 

286 

13 ' 

1?6 

20 

80 

25 

28 

~2 . 

• *12/31/6; 


•^Indicates expected delivery' date (EDD) for last item(s) on list. 


- 2 - ... * 
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16 October 1968 


Subjects Monthly Fiscal Report, Submittal of 

Contract AF33(657)-128l|.3 (CPC) 

Dear Burt: 



Enclosed please find this Contractor's "Monthly Fiscal 
Report No. for the period ending 22 September 1968. 


JM: vg 
Enel. 


cc : 


SPO 


w/encl. 



STAT 
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MONTHLY FISCAL REPORT (1987-F-54) 


for 


CENTRAL PROCESSING CENTER (CPC) 


CONTRACT AF 33 (657 ) -12843 


MONTH ENDING: 22 September 1968 


APPROVED: J 


STAT 
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I - 

t * "■ *. » \ if 

MONTHLY FINANCIAL REPORT TOTAL C?6 AND StTP£ TASKS 


As of 22 Sept . 1 96 8 


■ f \$T 

~ ■ — r- HI— V * - 

\ 

1. Cumulative Planned Expenditures to Date 

16,135,000 

2 0 Cumulative Actual Expenditures to Date 


• ~r» «w», R-ys ( 

Planned Contractor Outstanding Commitments 


„ gf 

k D Actual Contractor Outstanding Commitments 

JZOj&k _ 

~ So Cumulative Planned Expenditures and Outstanding 

Commitments to Date (1+3) 

* 

' 6, Cumulative Actual Expenditures and Outstanding < 

Commitments to Date (2 + U) - I 

• 

1_Zj ! 628 j J.6S,_ 

7o Variance (5-6) . : 



8o Estimate to Complete Program 1 

_ 62^32 

9, Total Planned Program 


16^13^.000 

lOo Total Estimated Program (2 + SJ~ 



Ut Variance C^IOT 


i 



1 

'*j-j '• ~ ] 

\ 

15* Cumulative Aotual Expenditures to Date This FY : 


I&; "TsMHa ted IScpendiiures to Complete This FY .. _ ! 

L 62^32. 

T77" Estimated Contractor ‘ a Outstanding Commitments at End ox i I i 

L. 0 _ 

IB 0 CunuXaifvo ITannocT Expenditures IhrougK Current F f 

"TJf *16) 1 

i 

i 

3 

L IL.uHo.ss. 

T$7 Cumulative Estimated Expenditures through Current FI 
20« Planned Contractor *e Outstanding Coimsitmonta *af~ 

End of FY 

■ . i?,6.?o^p_oa 

2i # Cmul&ti^ Planned Expenditures and Outstanding j 

Commitments through Current FY (18 + 20) j 

... — . -^3.5/ 3 ..3 » .. '• 

& 0 Cumulative Estimated Expenditures and’ Outstanding | 

Commitments through Current FY (17 + 19) i 



— : : : : __i 

- | hi | - ■ l 3-9 , 1 . ■ ■ ..... . . . — ■ ■ 

Tjfio . ~ J 

i r 

157 Estimated Contractor^ Outstanding Commltn^nts ' aTiSvFdf 

Next Succeeding FY Quarter (S»i£k«i Dec® s - MaasateBKsdamu ) 

f - ^ D©ST5l968 1 

_ . 

'To, emulative Estimated Expahditureo at ’Sid" of Next 

Succeeding FY Quarter Dec. 1968 • 

L.TJ1W11.K11 ^ WJ* 

??o”“ : ’Cumulativ8 Estimated Expenditures and Outstanding Coramitraehts 
at End of Next Succeeding FY Quarter (2J? + 26) Dec, 1968 

m&auiQS — _ 

28o 

If Contract uill not be Completed in This FY * . : 

f . " . 

■i ■ t 1 — f / ..... . .. J W. 1 - <•.. J. 

29 * Estimated Contractor* 0 Outstanding .Comnitmenis at EndT of 

Next FT ! 

0 

30 * Cumulative Estimated Expenditures at "fend ojTTfext FY '~~j 


3l» Cumulative Estimated, Expenditure® 'and Outstanding Ccimitmenta | 
at End of Next FI (29 + 30) ■ _ _ ] 

1 ‘ \ _ 


Note: Out standing commitments do not include fee* 


«-See attachments (A\, (A-l), and -(B)* 
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Explanati on o f Prog ra m 1987 Cost report for .SfiPT. . 19 68 


Column 

1 

2 

' - 3 . ' 

^ .JLr 

4 



' ' 5 ' 

Column Combination' 

(2+5) 

(3+4) 



. . . . ■ 

Task Description 

1987 > 

prog. 

Summary 

CPC 

Summary 

CPC 

Hardware 

CPC 

Software 

; ' / ' ' »• ■ 

Supp. 

Tasks 

CPC Software 

1100 

1100 


1100 


CPC Hardware 

7760 

7760 

7760 *, 



2 

MP Special Study 

240 




240 

MP 2 Task 

1488 




1488 

MP Task 5 

191 



. . V; ■ 

191 

Other Spec. Studies 

755 


. y -. / : 

/; 

755 

(1) Sub-Total Orig, 
Contract Award 

■11534 • 

8860 

7760 

( 

1100 

2674 

(2) Sub-Total ECP*s 
Contract Award 

3682 _ 

2056 

16); 1 

?|15 

JL6?6_ 

(3) Sub-Total Spares 
Contract Award 

910 

__ 910 

910 



(Lp ) Total Negotiated 
Contract Award 

16126 

11826 

10311 

1515 

8300 

Spares Budgetary 
Remainder. Not Negotiated 
(5) Sub -Total"' 

Contract Additions 

. 

■9 

. •JiL 

• / 9 



r i -• — 

• 9 

L_1 :q 

: 9 


r - . ••• ■ 

©(6) Grand Total 

■ . ’ / 

16135 

11835 

10320 

1515 

4300 






. •: . « . 

Approx. Target Fee as 
Incl. in Above Amounts 

1123 . 

823 

717 

106 

_ ^QQ 

Grand Total 

Planned _C os. ts 


11012' 

9603 

f ■ • _ 1 . 

1 ); 0Q 

' lfoon 



t 


































©See attachment (A-l) lin 


i 
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' ■ Attachment (A-l) 

1987 Program Cost ReportSEPT-, 1968 
Total planned program (Line 9) is comprised of the following: 

1 • Basic Contract 

$ 9,100,000. For original CPC Contract 

(14-99. ) Negotiated reducti on/Microfilm reduction 

Sub Total (a) $ 9,099,501, Adjusted Total negotiated for original 

CPC Contract 


1,550,000. For original MP^ Contract 

/m 1,622, ) Negotiated reducti on/V&I and 7090 Implem 
1*488,378. Ad-justed Total 

_ , _ ’ . . .-190*620. For original HP Contract 

Sub Total (b) $1,676,998. For MP/MP2 Contract Adjusted total 


_ 850,000. For original Special Studies Contract 
- '"'-(9U.-.U09. ) Negotiated reduc ti on/D. I. A. Scope Change 

Sub Total (c) $ 755,591. Adjusted total negotiated for .original 

Special Studies Contract 


Sub Total 

(a,b,& c) $11, 53!|-, 090. Adjusted total for original Contract 

“elements. 

2. ECP»s‘ (negotiated and awarded) 


-~4 


112,500. 

, 22 , 650 . 

261,800. 

169,14.00. 

i4.1l±/600. 

178,800. 

368,200. 


ECP-0I4 

ECP-05 

ECP-07 

ECP-08 

ECP-09 

ECP-12 

ECP-16 


139,750. ECP-18 Orig.MP^ Training 
,( 28,367 .) ECP-18 Negotiated Reduction 
1 > ^ ECP-18 Adjusted Total 



Sub Total 


229,500. ECP-19 
14,1400. ECP-20 
-183,000. ECP-22 
5514,1460. ECP-23 

143.900. ECP-27 
765,950/ ECP-28 

140,85k. ECP-29 
17,738. ECP-31 

55.900. ECP -32 
140 , 312 . ECP -33 
65,575. ECP- 3 I 4 
41.56k. ECP -35 


$ 3,682,14.86. 


Adjusted total for ECP Contract awards 
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Attachment ( A— 1 ) 


3. Spare Parts $ 


Sub-Total 
4* Total 


89,742* First spares group 
354 , 200 * Second spares group 
41,086* Third spares group. 

155,000. Fourth Spares group 
43,000* Fifth spares group 
12,195* Sixth spares group 
■32,300. Seventh spares group 
182,174 * Eighth spares group 

$ 909,697. Total for spares contract awards 


$16,126,273* 


Contract awards through SEPT,1968 
(Sub-Totals 1,2 and 3) ; 


5. Allocated -To be proposed and negotiated 

$ 8,727. 


Sub-Total $ 8,727* 

\ 

6 * Grand Total $16,135,000* 


Remaining spares budgetary allocation 
for lists 83 & 84 . Total for spares 
(negotiated plus estimated budgetary) 

is now $ 918 , 424 . 

Total budgetary allocation retained 
in planned value. 

Total planned contract (items 4 
and 5) 


7* Additional Funds Required 

$ 1,535,000. At cost (no fee) see Contractor’s 
letters dated 15 March 1967 and 
17 April 1967. Reduced by $37,000. 
i as the result of current estimated 

cost-to-complete . 

8 , Grand Total 

$17,670,000, 'Total estimated Contract (items 
.> 6 and 7) 



. Page 2 of 2 
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.Column ’ - 
Column Combination 

— j— - ■ 

» 

Task Description 


- (2*g) 

3.987 
' Prog, 
Summary 


CPC Software 

CPC Hardware 

MF^ Special Study 

2 

MP Tasks ' 

* 

MP Tasks ~ 

Other Spec. Studies 

Sub-Total Orig. 

Contract Est, 


Sub-Total ECPs 

Contract E . s . tJjoajLeij — 

Sub-Total Spares ' 

Onnt-.raf'.t.ft d. E s t~. i . m alad . — : 

Total Negotiated 

Eat-ima tad 

Spares Budgetary 
Remaind er — — — - 

Grand Total Est. 


Approx. Target Fee as 
Incl. in abojve_amouQtj 
Grand Total Estimated 


Est . Costs 


114,1 9 
7313 

gy.o 

U.W ,li91iii 11 




• -9li0 
17661 

9L 

„_ix6.?r>_ 


15.35^ 


* See attachment (A-l) line 8 




2 

■ (3+m 

CPC 

Summary 

llt-19 

7318 


CPC CPC 

Hardware Software 


m 


Supp. 

Tasks 


8737 


9i iQ 

ll 59lt 

11603 




.Ad 


B 


731 8 I 


_9lt0 






1-91- 

— — 7-65* 
—Ji2k£L 


2 , 82 - 7 - 


iDX 


9996 

_ 160,7- - 



71 7 

106 

f — — — 

v9279 

' I 

_15oi J 

i 


_naa_ 

:„„22„ 


6060— 

■ 300 

97 67. __ 
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J.i^t\** ^** -u.**. u a . C P C T 0T A L 


A# of 22 September* 1966. 




Mssmmtu 


Cumulative Pl anned Expenditures to Data 
IjmuL'affi ~Exp<^nc[i turea r ’€o"dH^q" ~ 

]^i^^"Cwtrao€ ^15W^ an^Lng 'C^S^men^a 
Actual" Conlr aotoF Outstanding ' Commit ' nenJa~^~ 
vo Planned’ Expend! tures ' and 
Comltmants to Date (1 + 3 ) 

SL’ative Actual' Expenditures an?, 0 uts t ending 
Commitments to Date (2 + M 


arxance 


Conroie'be Program 


ogram 



11,835.000 

11.5k2 .l88 

_ 0 

1 Bok 


11.835.000 

11.562,992 



r ,. . . . ough Current 

iy « ■ yyra^ &ta.vo Esu imateu E2rosri51^ irss‘"^Hrough Curran 
297* PlannsirCtorJSFaouorl s Outstanding CamnT€ients**au~ 

End of F Y 

IHCT 6wu9.aT£va^linneH^cpen3I^ureB and"'6ufs’€in3Ing~’ 

Commi tments through Cur rent FI (18 + 20) 

° t^mHaTlve Estimated Expenditures aniTOutstaic 
Commitments through Current FY (17 + 19) 

vshs H 5rinnnr2jr~“ — — — — 


LaiSpoo 


11,60 3^000 


actor's 

Next FT 

JS 7 CmuXatlve fitTSlraa ted Erpan^lurea'TF 
3 X 0 emulative Estimatel" E^enditures^ano 
at End of Next FT (29 + 30 ) ' 


Ca?iud.tiusnt 


Note: Outstanding commitments do not include fee, 
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MMJTHLI FINANCIAL REPORT 

0. As of 

v M £ 

\ - r 

t \ 

1, Cumulative Planned Expenditures to Date 

CPC HARDWARE 

22 September 1968 

10,320,000 

2 a Cumulative Actual Expendl tures to Date 

9.939.099 

3* Planned Contractor Outstanding Commitments 

0 “ 

~ 4 c Actual Contractor Outstanding Commitments - ] 

20.804 

*>• Cumulative Planned Expenditures and Outstanding 

Commitments to Date (1+3) 

10.320.000 

~6# Cumulative Actual Expenditures and Outstanding "1 

Commitments to Da to (2+4) ! 

i . . 9,955 ,863 

Ya Variance (5»6) # j 

! (364.137) 

Oo Estimate to Complete Program 

[ 60 . 941 

9» Total Planned Program 

.lb, 320.000 

10o Total Estimated Program (2 + o) 

_9» 996^000 

ll. V ar fancFIP-ToT^ • “ ' j 

15, — ~i 

QILpM) 7*1 



JSu 

T5« ’ l^en^Siroi - ^“5a : ^rfiris*fy 

ilTo Estimated Contractor! 8 s Outstanding Commitments atHS^of F? * 
T8o CmuiatI^’'FXai^H’^oon<Sture8 "throuiE CurrenOT’““ T" 

5b* pTahneH Contractor *0 Outs landing "Commltraents aF ” T 

End of FY * 

5Tr^Cuivr^JETve“’pla nne (Tlixpo ndltcsr e a and^Oiatiia't’i’dfng^ ” ’ j 

Commitments through Current FY (18 + 20) - 

52T dtrauTalive Estimated Est^ndTtOTeFsindnKta’tSnSCng 
Commitments through Current FY (17 + 19) 

5TF"'V^Ta^e''T2r-“?2r * “ * 

54, • 

5]?o Estlmctoit ConS'actor ^is butstandTrlg Condiments at BtSToF 
Next SucceedingJY Quarter '(Snpdfc,, Deo,* MrjrdcxOJSc Hm^K) 

J&l emulative EatSmatocf "Expend! tur e"s "at EnSTof Next 
* Succeeding FY Quarter Dec. 1968 

2r o Cumulative Estimated Expenditures ana Outstanding Commitments 
at End of Next Succeeding FY Quarter (25 + 26) Dec. 1968 

********* 9 m *+ 1 •+ ** * »«*' * m um m* '* mm * « % - . 


iP-a^ooo.. 


-JitSSajLQSQ.. 




.masouaaa 




.$*£26*.aoa.- 

* .3 m 

d7c3%F 


S'* 


28 c 


29. 


JET C ontract will not be Comp leted In This FY 
TSsFfinated Contractor* s Outstanding Corandtraents at End ”6F 
Next FY 


I 

i 


N/A 


emulative Estimated "Sincnditures at^^3' oF*1fe5cO'T' 

31* Cumulative Estimated Expend! turea and Outstanding Commitments 
at End of Next FY (29 ♦ 30) 






Note: Outstanding commitments do 'not include fee, 
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g- ■ : A yr „ . •• : • r o \v> -* r ;> fv\ ± y ■■ * ■.■: ...•» ,.;yr- ,v : -lyy ■ . V-:M : • >„ ;* 

rC*. .KttffSL? FtasKCTiLL mKMf d AtSrrir.f k nfti 


i / ;v ‘ & >!yJJ A ; ' • . ;! V : : 


., gMm, ' v : 

■'.; ' oif ^W22:- : S ep.t*6' 1968 ' : : 

vV- •:• '* ... : * • v' ? • ' ; v "' :,:, >c ?'-<•?*/: : - •;■ a :•; >4 '-•’ 

. • •: ** .>. .v' - - v ;.•■ ’ ,*;v *fv ;. ,^..- .. v . *' V*: > *■ v ‘ '•*** *■ ' ; \ V . ; • v-. v*^. t%i .- \»y -.V 


| A. -'I, Ctrsalativo Fla r med gssendltwea ' to" Ba te 
. . S« • Cttat&atiro Actual Kgpanditurca~'to Data 


£ 3a pXamlS’coritrac toy*' {>1 d 3 landing Cos aitaanti* 
F;, -^UV r ‘ Ao^tSTToatrabtoF^uti tii^in g Ccsam itTnitvts 


-U&s 

</t 


pA • : . y’V-V- Coraaltmants to Date (1 * 3) 


|l / "/ ■ \r^7”Ci5uIativerXc^Sr’^SSiK0^w®a an3" OutaTaSlng •. 
E-- : iy “ : * ; Ccmsait-jnents to Dat® (2 + k ) . 
l^'V , r VaHaKelT C^ol 

p' . :‘ ! Progyam . 

& : 7/.' : /’ ^^~Yotai“?lannad‘" r ro qraa 


K?. xi-?«x»«w«TO 


1C: .;■ ' Xo^ To 3 ^ Estimated Pr &^gim'T^^'Q) 

|^Ar - 

ji.'v. . • X2e 




X3l 




g-i-*- j4o . 

^^ i ^iJ^o~n5i^£aHvoTol : Sal^^e5dt ufgi^ol 3 a t o 
|C , ' ' % » Eo "Im 0 caplot^'Wls fF~ 





W ' 

►aixxs^Ksp 


K^WSt ^XSwD-QiX 


11,607,129 ''■' : 

92,129 

atiam&r 

eWnwf^f 



1 , 607^000 

92.000 • 




? .. : , . *,« x^«Si^d^Con : 5aoi6oF<s Cutatendln^ Coawltgottts a¥“EnJ' oF W“ " 

|C1;.- Xdo t dt ustSE tarea" 1 thyo^ ji uv- ryoai yf ’""' 

|^v. i . X ^r^C tn uiat lva IXt^a^ocTT dr osnditugea thraa C T Curre nt Ft 12 + 
|1: : ' ; -. 'ito* ■ pX^:aa«l'{^ifcyao'ior 4 o oitataStog C<aaral€n9ats aF* 

End of ; FIT 

cTw^^Br^2Sm»d ■^^aaECSaroS’ & , iSS'l>^HBaSSSi 

fc : CcssBitasents throu^i Currant FT (IS ♦ 20) 

£9 'i ; :^rng^^il?rai^^ 

j 2fEggE I. — ^____ — ™. ■ 



xffS 1 

* t Wjr j a w . m ar ■ 

1 f 5 -*-3 QQ.^„,__ 

,6c 


~*~TZTi 

19 

r 


p , uyt 

a .• ttMi- K»<ve stt^i^gjfrsr »'^r ** 

’ . 000 


raa» j R s fras^:-./’*. 


O' 


6,000 

?S«3Ki^ t. y nE. , *v»rstf 


i 92,000 


^v-.fi^/::.. EaHmatod Contractor^ OutstaniSng CoiMi , SSSi~aF“^r c£. 

: :■ itect StscceedlM FT Quarter (S 9 pt » fl D ao<,t Iferoh or Juno) . 
lev ^ '^ST^Ci^lali^i -SMaa^^^SenSltur^' at ^d cT' Neaci"”’ - , 

f-V a. , • S’ascQsdinfj; FT Qnarfesr Dec. 1968 » « 

•■■ ■'• at End of East Sueeasding FT _Q u^c?_( 2 g_^^)Jle 

;. l/' °" .If. Contract, idXX »©t bs Cc rao ieted - l a. - fhi g';FT~ 7 "T. : 

| ; -7lv^^7^iilaatiS--€w^actor i ''s OutstancEng CtaaSLfeaonts at End. of 
‘T. *” Eaxfe FT • "■■ 

k-y . : 

-, 3i»7c\odXa^B ^iSGSatcS- j^andltures anToiSSISSiing Goaaiteaenti 

1 ■ at End of Hcxfc FT (29 ♦■30) 




e c"rf 968 / ; .; ■ •’ '. ' ' ' - 





1,607 i 000 : 1 >: " . 

i^^&Z^rPrSsQ- 

;. ' '* S;'’' d’ • V i , r ;"X ^' ': 

“fj/A >'-''V ’"-' 6 V * 






r- - ,.-n' , • s .- . • . 



^. : ;V- ; . f> ‘^>1^ :! : r 




,. <«' •/ 


v. -' /r ' - 




.y . 7>\- ••■ 

tv S .... 1 ’ 


C ."- -!• >.*< 

I,-:.: : :; 
il :.--. . 


./•, 




_ : v > ; '■• . _ •■• -V -y. 7 _. * . ; 

■* .V . , . . . * . ^ 

-••'* 5V. /■ *' -■■*■• --.- 


■ ■■ *VV l W< : -* 
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MONTHLY, FINANCIAL REP ORT 


AG of 


'stipf. tasks 

22 Sept. 1968 


1 , Cumulative Pla nn ed Expenditures to Date 
Cumulative Ao~€uaT~Ea pendl turea to D ata 
~~fl Plarinod Contractor Outst sTdlng CormrS^EmenCa 


~TTo Actual Contractor IHtirbanHlng 'Corailtaent s 

emulative Planned Expenditures cncf Outstanding 

• Commitment s to Date (1 4 3) 

“?£ Cumulative Actual Expenditures an<l~6ulstin3ini“' 

Commitments t o Date (2 ^ It) 

To VaHaHce T£*»6) ' ' ' " ~ 

Estimate To Complete Program 

“7T “ “ 

167 


U, 300 , ooo 


A, 


JL 


A*30£u0QQ~ 




JijSl i6SjjJZ3L~.. 

x*ibA2:n 


foial X plarmed”program 


Tota l Estimated Program. t2+~By 


II “Variance 1^037 

I£ T~"' 

I3T. 

urt 


.1,627, 




6 .067.000 


1 . 767.000 


t5e ' CtewlTSve" Xo^tuaTlESrosnStureg to DateTKIs FY 

TF7 Estimated Contractd r^TTutstandir ig Comm i tments a TTSyTo? FT~ 

T87 CiS^tl ati^Hia miH E xpendit ures" tnr ou gh Cur renOY ~ 

Cumulative" Estimated' Expen ditures th rou gh Current ~FY "'(7^ T6 ') ‘ ”Y~ 
¥o* “pXo'rtn,3(T‘Contractor s s Cnatstanding OommiTmantaTat ” j 


-r- r V . JJtmpaxpJifrF! 


"T&7927~ 
1 7627 
6 


End of FI ^ __ 

■^XTT^SSxiafive Plarine<i Expendittsres and OulsTanding” 
Commitments throug h Curr ent FI (18 + 20) _ 

?27 Cumulative' EstlmateT Expenditures aniTTuis tending 
Commitments through Current FY (17 + 19) 

“ ~ TT~' 

— ~ — "" — ’ ‘ 5 ” 5 *“~ 

Y*f 0 Esiimatod Contractor T 8 6utitM3i*ng’ CoraSTiSntS alTEnd of"” 
Next Succeeding FI Quarter 65apfc, f Da c ^ 

TSl Cumulative Estimated Expenditures at aTcTof Next” 


0 


^ 300,000 

wjSKiti harttk** y* j s y ^.^.3u-u<g> :*£ws,\ 


.^ 067 ^ 030 . 




„L*X6l,oao 


Dec .1968 


jl 


fiiifwuaiswfllriff FT Oumrfei? 


Dec. 1968 



, J ■ 1 ■ ^1 ’ T 


28 


If Contract will not be Complete ci in , This FY _____ 
Estimated Contractor* b Outstanding Comroiferaents at End oF" 
Next ST 

IQ;“TTJ{ilatiT6“Eati^tSl”E5Cpenditure3Trt“Srd oTTfexOT 


29 


I 


i 




3 !^ J ExpenSi' Gommifeaents 

at End of Next FT (29 + 30) 





u^J.^ Sbie»c^r3 


**r*Vi.- rt*r» 
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19 September 1968 


Subject: Monthly Fiscal Report, Submittal ©f 

Contract AF33 (657) -12843 (CPC) 

Dear Burt: 

Enclosed please find this Contractor’s "Monthly Fiscal 
Report No, 53” for the period ending 25 August 1968. 


JM:vg 
Enel . 
cc: 


tf/encl. 



STAT 
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MONTHLY FISCAL REPORT (1987-F-53) 


for 


CENTRAL PROCESSING CENTER(CPC) 


CONTRACT AF33( 6^7) -128^3 
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(ni in K' i\ TOTAL PLANNED PROGRAM ' (ATTACHMENT .WW ) 

w Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001-3 , oA p 

- Explanat i on of_ P r ogram 1 vo/_ u 


. Column 


Column Combination 


Task Description 


CPC Software 


CPC Hardware 


MP 2 Special Study 


MP 2 Task 
MP Task 


Other Spec«_SJfcudierp 


3. 


j2+5»j 

1987 


prog. 


(3+4 > 


CPC • 


SumgiarySu ramar y 
1100 


7760 


2b r 0 


1 100 

7760 


11(80 


191 


?55 


Ti f Sub - To t al ’ Or i g , 
Contract Award 


ji) s"ub-Tot al~* EC P ’ s 

Con tra ct Award 

”(*3)” Sub -Total Spares 
_ Contr act Award 


(4) Total Negotiated 
C ontract A ward 


“Spares Budgetary 
Remainder Not Negotiated, 
(51‘"Sub-Total 

C ontract A d ditions ... 
@(6) Grand Total 


11534 


3 




4 


CPC 

Hardware 


7760 


CPC 
Softw are 


1100 


8860 


„1682_ 

_J21£L- 


„20£6_„ 


1 6126 


11826 




16135 


Approx. Target Fee as 

Jricl. in Above Amount s. 

Grand Total- 
^Planne d C .cs.ts_ 


J.5011 


. 3 ~. 


1183S 


HQ2Z. 


7760 


1100 


. ■ Supp, 
Tasks 


240 

1488 , 


191 

7 55 


2674 


J210-. 


10311 


J4I5L 




_ .3— - 

10320 


lit. 






0,3 ee attachment. (A~ l) Iln k-IL 


I9l 9 


1515 


4300 


_140SL— 


4000 . 


- i 
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TOTAL .' ' ... 




:V r 


• Hsissad Dsnstditures to Cat© ■ 

2% Haim oiT egnoraolo? 


TV >.•■' tV'Vv 11'rH’i^Y V : V;' A© of „ 20 August 1968 


■^7-^.^A^j^~ 1 . 9 oa ' i * gao ‘ sog O afca tand&ng CosrriSnjonSa 
>* . Cvsmlativa Fiannod. E^jojiaTterea artC*Ou^s€a £^ BSw r * 
C-smltuontg • to Data (1 ❖ 3) 

, SI SUviB Ackal fecpCTi^Sr^r^S^s^^ 
Ocgsaltraanto to Data (2 ❖ 1«) 

, , 6o -l iitfeata toTcri^Sta Program 
V-^t frot aX PJU amd P yo'rivra 


11 , 830 ,000 

JU^&aLj&i 

.: • >-■ _ ■ ' o 


*^2L3.^^jQuL 


■••/To *• .Vxu?rr.ma (V305 1 ' *■""" — — 



. ;;;.:• :VV: (kr^tenato through Cumin* FY 0.7 <• 191 

O .-> V '-vvji M ., . ' !L"T 


ia. ..j~n,SQj..ooo : . -.• . 

L : • - : ■ •'■" 0 

1. , .;- ii v 8ig.ooo . 


2$, VTriSS : HTS 


2&„ 




>'• v • 11. 60 3. C00 

OttSHaaScffit^' C^[^^'Srari ‘W l ' © : r i, ' , ' > '.'' •’ " ' I - : " " n^rHTpl 

Jfereho? Ju-j) l'\'y “. <* 

■ Oitrolativ® Eafemtodls^yndifee-TlaFE^ 

..^ 1 ,„,,- JEttgc aodlr s VI Quartgg- • ; . V. ..v.'VV V . /’": ; ■' J Dec. 1968 - ■ | 

€'/o i^tSt©2‘^^^^e!TiSE , ‘6^tan<£G^nB^a! : Ei 


|ie»»'ii-S.y, .JH’SM.. .V* 


n-»xa!>»S.< * ^ v> ,'.*. -■.**&*#**. -< 


F T , Quar ter (g£ * 26)Dec.l968 

• - ‘ . _ t "* ■* “* vttK ^vvr_^ ,-i.- ac«r« ^j-i. < x 1 ..-. -iW«A>*«c**^«-w,vrw»>i».a*. <«»«»• t^A.*&s.a 

23 0 : L V ■ - f ' • ..,: ,-.:iv %v;,- ! “;■ / .,.' v ^:-_. 

1^ C<7ftt?aet-fel?Jl un^ ba'' Ca^iatad•-in-gh la~fy : '^ “ 


.li,6o3,'ooo : ‘ : ' 


•«■•»• ?V;J * . 




..<41’® ... l3-uIV:atod--Coritraotoi , *R Oulst-aaiBtng^ ’"CcssSteiaS^a. et •S3TS! 

t.Otch J’Y .-■ . « .,.■••. • .' • '• 

30o Ctt.au s 3'Vc?o lla'iSJSrfci^TJi^rP^oa ’ 

F ; nd cf !Co-t I>T {29 ♦ 30 ) .•• ■■■■. " 


, 11 . 603,000 S • . 

' ";' . v ,: i J •:• • '.’ ■•^'.i/.; >*': •■• . «’ 

; N/A 


^^•aJMswaiaiisSSjteXi -isuaaaayww**.-? * > 


i*A,xa»ar!j ^s-wiste^aeM^^ 


A ' . -V 


•V NotG J Outstanding commitments do not include . feo; • ;;. ■ : ■ ,'i ‘V't •?■"- ■': : ^' 
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. ' mmmx financial report ..\w. 

— — — — — - CPC HARDWARE 

' • • ' . ao of • 2$ August 1968 

X ffl Cisralative Planned Expenditures to Eats : 

10,320,000 

“‘2 0 cS-niTatTve" "Actual Expenditures to Date _ 

X ^ „« im-wrwr 

H Planned Contractor Outstanding CGmn&tments 

_ M „ 

Tj~ Actual Contractor’ Chits’ tending CoTOraitirnents ■ 

Cmuiatfvd Planned Expenditures end buts€aCTng 

Coramitrnents to Date (1 + 3) ■ „ . 

■ ■ ■ I0 f ? SjQ^OjQXL — — 

*T 0 • ^TrKi&tive Actual 'Expenditures and Outstanding 

COrrmitraents to Date (2 + h) 

9,93-8,263 

~To Vsriancb” ( 5~6) H_ J 

' _J5§JLj32i_*-. 

Bo Estimate to Complete Program _j 

\ 

Total Planned Program ■ J 

_„XQ^12_0,XLQi3 _ 

10o "Totdl Estimated Program (2 + BJ 

l^S9.6,0Qp_ 

jxrr^mcr^iQj — ~~ r " " 



1 

L.,Q-. .i > inwL..~iin-riTfi-.'*-ii- ; -r-! 

X3 0 * j 


Tito ^ _ J 

1 

Hc&iula tive Actual Expenditures to Date This FT , . rT ,„ ! 

Vm&Zi iit^"^TndItures to" c6mpleio“TfiTs JY ’ “ • J 

■ y ^2^Q§Q 

! Jtwa9~ 

Tf7 Eglima tod ’'Contractor's Outstanding Commitments a* Em of FX 1 

0 

18o CtamSatlve Planned" Expenditures tHrougfr Current F T . • j 

WttMwia.wiO.^3 ii-l0 

l^T"'^wraul¥tlve'”Wtiiiated' , E3^e!ndi'UuE*e8 thrpugH Current FT (2 + 3.6 )_ _ j 



161 fTimSK' CoraH&tmonts at j 

I? f nd of FY .. ri r _ - T - — 

*23^ gtiSuia-gSEv© planned Expenditures and Outstanding { 

r.orajnitments through Current FT (18 + 20) \ 1 0_. 3PQ...OQ 0 

227' ’ 'janBRmtstaxSBSg * "" | 

1 Commitments though Current FT (17 ..+..19) 1_A __J 

L .926^XlQfL — ™ — -««.« 

23, Variance (21 - 22) ■■ , . _j 


— . * 1 

■ iKWrws^e-W.^^ '' nf» ■?* 

f s Outstanding CammitawntB at Enel of . j 

Next Succeeding FT Quarter. (Sept,, Dad,, March or June) J 

[ Dec, 1968 

?Si ' CxvSlatfve'EolSdtQd^xpeni?rtures'''at'ESid''of'11ext j 

* ^ Sxicc ceding FT Quarter Dec , 1968 ^ ,„J 

1 

5To ’ "'"'Guawia'tiTe ' WtiiaiedT Expenditures and Outstanding Ccmiaitiasnts ■ 
at End of Next Succeeding FT Quarter^ (2^ + j26|J3ee j.^968 

r 

28o , . • ! 

If Contract will not bo Completed in This FT 

r 

* 

i 

j! 

2^rHEsTi^ s Outstanding Cormfiteaenks at Ena of , 

Next IT ^ 1 

\ - ■ 

QZI2Z 1 J 

3'.U Cumulative Estimato’d Expenditures and Outstanding CowanltBients . 

at End of Next FT (29 + 30) : 

l 

f 

L^.— vr- -, — „ _ JUJ| . rj i r -, v . ■ ^ 

Note: Outstanding commitments- do not include fee. 
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■■ ^ v ~. : . ; 777.7 779Q.997,.. ;; .1;^'^ Of ''' 25 'August 1968 

;ia 1 'jtasatot iviBj- R agged to "tots 

~ " CiriSlntivo Actual fesoondlturca €0 l>at5 




£0 Acipal^Coasyacior OatatarsSr^ Ccnsiffeon-Si ., . 

; : 37^teilati?3 &anKa<n2p3Hi£5^^ 

j». Data (1 + 3) : . '•' 

■ 6*” yffiffljEllva Actual E^snditurea axST^ttSa^HS H T) g -... 
; -'C€2«3ltesnta to Bata (2 ■<■ k) 

7o Variane: 



7 ,<7C.(SoO ; : " 

•1,607,129 




>0 iStimata to Gcrnioia f9o"r5a 
■ -' : y« fro '-■! rlanrod j&ogrrej 

7. • :3b. lopa 

«.A<3 " 

, 7 , • I§7 

^ Br 
: ^ 3£ 




■-o *• -Vauiatyfa v y- 

ftrrTOfcai'l&MMm.iU:. 


1^19,000 ' 
1^.607,000 
‘ ~ 927000 


r 




ia. - Jt.' wtocajow;^, * ~ -f.<jywita>*r w* j-., 

U.v/J.^3 

wr 

0 


. h'h ' CresaH&ya 

• .-. 77 r y^tgjp^ fr — f*~ 

lu o . O ur, ittat u va i^ai-'U.ao ; ;~?oi*::4Dfo©3 •• t-Htoo'tE I ftHTozst jylF” ' " 11 r “■jT"" 

:■ : i- • 7^77^ 7 ^ jSSBn SggTIifi^^ — f“ T^rfr^anX 

.20® • ?iau,:3d. Con^aetoi^e 0ut3tan2iisg (Jcrod^bato at ”' -»•- -j-r-m-r.,, 

■ ; '••;■ • •■ r~-t of wt ■ - 

■ ; ■ 21 * CuTuis s TviT r’iairmsTl^i^rtcroa a£d 'OiiSl 

v, t!>r<m^ h Catrycaf PY (18 ♦ 20) 

•;> , & o Cua?ttatlVo ■.iS^Eatcd^^i^Ti^ca^SrSuStS^&s 

: " •;■■ • Cur -ltr.-nta through Ctwent PY f!7 ♦ 

,:7- '2jr~1^BjfXiirr^2X 



SutalS 



r, 919,000 


0 


1,^ 19 ,00 0 


*“ o 4 k V 


. .1,607.000 

nir>rti» < ln>.in gB v..v»- «• 

» 92,000 


^’W 'Tr-aK- , ^ 0 -T- jr 


- Ccsalfeanta at fcsd c£ 

SuoedEiSlsTFY O^tcy (8 opt, a Bac e 9 _Kareh osp Jtsai) 

*9* Otamiaiivi KStSatSTEj^iHSifcSeg at EOl ol •’ • ’■..“77*7 
'.•'■'•.•■ Quarto? ; • -6.7' i.-'. :;•■•' Dec. 1968 > . 



th Ctsaala«iv8( .*lS : Sta5SBSr^>s5S 


and Ou»stssi«»s 


I ; 1,607.000 






28 ®' 


■•_...■. fi t . E rd of -K sgt. Suoc aa-dife ^ Ff (2g ♦ 26) Dee. 1968 . 


7. 7$ .Cpp^act irlll not ba-C^^atod-l^Thig'fT' 


&« IHtfeatsS^Coatyie^^iTSS^ISSiig' cSSKSints at 'fef c£ 

. Yly^i PI ' ••; ..•■;■ • •■ . , -■'... ••■■■ 


c Sf' IT lSycFlj^v »t 

>^5> Cuuiattiw tlattraatcal i^^dHkuLtu^as ar^d Chi'fcHta^fllng G^TiSoS^T 
' ct rnd o f Ug^fePI ( 2 ? ♦ 30 ) 


1 i,:^5;W 


* > i- W ■ 


1,607.000 


-J> <*.; . , 


<«; -fcUi •} «cjw.-. atv mu< : 






> /,■ [<. 3L 
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* : ; : '0- / 7 >;./ v '■ 

••’" ' r .'-* •. • Iv- As*'.6£ ' v ' 2s Ancmst 1968 


5-.. VHUBT. .^SuMA* TV- 


. ■ ■ . iy v ” 




'-'■y, c^nolatlYa V’lnmzd Bsoei ^itara fljfeo Dg^gLJ:: 

gg gaaBSBg 

"lir Aotbal ‘'CcHtrao^o? Qi itvd 

**■&******■’£ iZZZZSi ' 1-^rvJLvirl 4 and OllvB w£ 


^,300,000 


r. mW******""- ' *rr J- 

; ♦ r’^ 1.7 






v? ^ - -* •*»«■ * ; ' ” - -; ... ^ 

■ •TT^ra SHa T 

. *67“ EtJtjinaia tn .Uc ^lota Mwgy«i|_ 

“'f; ' iotaOiKmati'* « r — 

' WT~f o ; S5l 

■ : — ;, • .. — 

• . ■••--: -- . . . . V: ■ , • . ... 








r .TO7W V T 

• -6,0 6I.-Q r»3 i~ •-f'i'- s»- 


KWTr&JKr^ <W-i* 





v i, 




r- . 


t :y 


.- -. r _ . k ( v ; 

IV* Ejsrntk 1 U $ r - v : . >’ ::9 *©r • 000' ' 

• &^L-: : ' '6 i £& to 7«S: : in III .a tooa • 

V i5;waoioI^i^fe3tami»3 (Bapita^ta g« /;; ;■ •• ; J ..;'/ \ r t -\': -v'/ft ' - 

.-. •" _ . |;.,] 7. : ' ; / • ' \. ' ' • . • . ; r .. ,j , \ ., „.„ „ „„ .. ,, ' , 'n n '•- "■ 

V-r~'''hr / 'i ; . -7* ,!yj r--.uwvia ISyl’KiituIeo SSi (hxte&iwwss < ^ ■ . ■ ■ -. nn / rvnn '■' 


. 2X» Ctr^UCiVi^ i^aiwau * wr hH wrt 

' • -c^—At^rinta through Cwrrc at 

■ VCniHknv 

. v ;’•; . •--• Cr . -itsmta- th?ov*5h d?ggetit ft__(lL jL^L, 

j . v—“5's CiiX ♦» ^2) • 



..-;• v . - .y.-V kKkvI I. ; •■ : ;: ; .•' • ; . 'V . 

" • ’ . Tf (5^f; : fa^ iiHX. no'fc b& 

7 . WaSdinj OcwAtawta ■ eITM ^ 
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Attachment (A~l) 

1987 Program Cost Report Aug. 1968 . • 

Total planned program (Line 9) is comprised of the following: 

1. Basic Contract 

$- 9,100,000, For original CPC Contract v 

(4-99 , ) Negotiated reducti on/Mi cr of ilm reduction 

Sub Total (a) $ 9,099,501* Adjusted Total negotiated for original 

CPC Contract 

1 1 550, 000. For original MP^ Contract 

Negotiated reducti on/V&I and 7090 Implem. 

I7Pff,378. Adjusted Total 

190^20.' ’For original MP Contract 

Sub Total (b) $1,679,998. For MP/MP.2 Contract Adjusted total 


850,000. For original Special Studies Contract^ 
— j|94,H0 9. ) Negotiated reducti on/D. I. A. Scope Change 

Sub Total (c) $ 755,591* Adjusted total negotiated for original 

Special Studies Contract 

Sub Total 

(a,b,& c) $11,534,090. Adjusted total for original Contract 

■' elements. 

2, ECP r s (negotiated and av;arded) ' 

B „ 

$ 112,500. ECP-04 

'22,650. ECP-05 

261 .800. ECP-07 

• 169,14.00. ECP-08 

414,600. ECP-09 

178.800. EC P-12 
368,200. ECP-16 

- 139,750. * ECP-18 Orig. MP^ Training 

128 , 36 7 * ) ECP-18 Negotiated Reduction 
ECP-18 Adjusted Total 

ECF-19 
ECP-20 
ECP-22 
ECP-23 
ECP-27 
ECP-28 
ECP-29 
ECP-31 
ECP-32 
ECP -33 
ECP-34 
ecp-35 

1 » 

Adjusted total for ECP Contract awards 

Sanitized Copy Approved for Release 2010/12/09 : CIA-RDP72B00464R000300090001 -3 0 ' ■ 


111,3«3. 

229,500. 

4, 14-00. 
183,000. 
554,460. 

: • ‘ - U,900* 

765,950. 

ii-0,854* 

17,738. 
i 55,900. 

40,312. 
65,575. 
41 , 56 4 . 

Sub Total $ 3,682,486. 
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Attachment (A-l) 


3* Spare P art s $ 


.Sub -Total 

V 

4 . Total 


89,7ll-2. 

354.. 200 . 
. 41 , 086 . 

155.000. 
43,ooo. 
12,195. 
32 , 300 . 

182 , 17 4 . 


$ 909,697. 

$16,126,273. 


First spares group 

Second spares group 4 

Third spares group. 

Fourth Spares group 
Fifth spares group 
Sixth spares group 
Seventh spares group 
Eighth spares group 

Total for spares contract awards 

- - 

Contract awards through Aug, 1968 
(Sub-Totals 1,2 and 3) 


5. A l located - To be propos ed and negotiate d 

$ 8,727. 


Sub -Total 


8 , 727 . 


6 . Gr and Total $16 , 135 , 000 , 

7 o Add! t i o nal Fu nds Require d 

$ 1 , 535 , 000 . 

* 


8, Grand Total 


$ 17 , 670 , 000 . 


Remaining spares budgetary allocation 
for lists 83 & 84 . Total for spares 
(negotiated plus estimated budgetary) 
is now $ 918 , 424 , 

Total budgetary allocation retained 
in planned value. 

Total planned contract (items 4 
and 5 )' 


At cost (no fee) see Contractor's 
letters dated 15 March 1967 and 
17 April 1967. Reduced by $37,000. 
as the result of current estimated 
cost-to-complete . 


Total estimated Contract (items 
6 and 7) 


Page 2 of 2 
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Explanation of Program 198? Cost Report for Auk. 196 8. 
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-Column 


Column Combination 


Task Description 


CPC Software 


CPC Hardware 


MP 2 Special Study 


( 2*5) 

198? 

' Prog. 
Summary 


MP Task s 
MP Tasks 


Othe r Spec. Studies . 


Stib-Total Orig. 

__ C o n t ra ct Est. „ 

“Sub ~T o t a 1 " EC P s 

Contract Estimat ed 

Sub-Total Spares 
Con hr' ac± a cUEs-tl jaaled— 
Total Negotiated 
„C_Qnt.racJtbd.,JIniimatjad., 
Spares Budgetary 
._Eemal.nder.~. — — - 

•5:- Grand Total Est, 


3 419 
7318 
2 I 4 .O 

3HSU- — . 


2 

(3*4) . 

CPC 

Summary 


3 


CPC 

' Hardware 


1419 


7 318 


JZ318. 


JLSL- 

_7i&__ 


12977 


r 


Approx, Target Fee as 
Incl, in above amounts. 
Grand Total Estimated 
C osts 1 ncl in abjave-ant 


Est. Costs 

Jfax*-. _fc Q— PJL anned ... 


-3-744 — 
_„24Q 


17661 


9 

JLX6XQ 


8 73 7 _ 

-191-7- 

„.540_ 


4 


CPC 

Sof tware 


...— I4I9., 


73 1 8 


II594 


11 603 


„JO£3— 

16541- 


823 


# See attachment (A-l) line 8 


10l80- 


.1X25-1. 

,__94cl 


-9281. 


1 L19 


iBi 


rvi «■ *» I (*■ * »**» 


5 


Supp . 
Tasks 


24.0. 


—191- — 


JJ82-7- 


„60iuL 


Sh, 


-9.9.96 


-71-7- 


..9.2X9.. 


L?J21 


1.60X 


106 


2L50.1. 


.13.210™ 


. 22 - 


. 60 . 6 : 7 - 


„_.5l6X_ 


J... 
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Subject: Contract AF33 (657) -128^3, CPC Procurement 
Monthly Technical Progress Report, Period 
Ending 31 July 1968 

Dear Burt : 

In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor's report 1987-L-E>3. 
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i 


\ 




CENTRAL PROCESSING CENTER 

MONTHLY LETTER REPORT NO. 53 (U) 


1987-L-53 


PERIOD ENDING: 31 JULY 1968 
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I 

j ' 

This ! is the fifty-third monthly letter report listing the 
remaining open items attendant to the procurement of EMR 
Electroriic Data Processing Equipment and related software 
for -the |Central Processing Center (EDP/CPC). 


W/S I 

! 0 

tern VIII - MP 


' - O ^ 


12 


1987 PROGRAM STATUS 


mms of MP 2 System Support 


1 

Support Requirements - ECPs 
1) ECP 1987-23 (D.R.R. ) Analog Processing 

a) 2 DRRs 


b) DRR Handbook 

c) Analog Processing Demonstration 



Exp . Comp . 


5/1/68 thru 

8/31/68 


(#2 - 9/9/68 
(#3 - 11 / 15/68 

8/31/68 

9/30/68 



APPROVED : 


STAT 
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Optional Requirements - Spares 

1 i ■’ 


Brief I 

Description 

List 

No. 

Open 

Items 

On 

Purchase 

Order 

On 

Purchase 

Requisition 

In- 

House 

MI 

EAI ! 

I 

56 

30 

11 

1 

18 


W/B Reprod . 

57 

1 




. 1 

EAI 

58 

25 

11 


14 


Digitronics 

j ' 62 ■ 

i 

8 

2 

3 

3 


gitronics 

63 

5 

2 

2 

1 


Aud . Proc . 

(Prec .Inst. Co. ) 

66 . 

1 



1 


Anal. Proc. N/B 
(Prec. Inst. Co. ) 

69 

24 

19' 


5 


DRR . 

70 

81 

4o 

12 

5 

24 

TOTALS 


175 

85 

18 

47 

25 

W/B and N/B 
Reprod. SRA 

83 

528 


528 



^R SRA 

84' 

87 

6 

79 

2 


TOTALS 


615 

6 

607 

2 



indicates expected delivery date (EDD) for last item(s) on list 
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EDD 

*9/30/68 

*9/15/68 

*9/30/68 

*9/30/68 

*9/30/68 

* 8 / 31/68 

*9/30/68 

*11/30/68 

*10/31/68 

*10/31/68 
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16 August 1968 



Subject: Monthly Fiscal Report, Submittal of 

Contract AF33(657)-128i|.3 (CPC) 

Dear Burt: 


Enclosed please find this Contractor's "Monthly Fiscal 
Report No. 52" for the period ending 28 July 1968. 


JM: vg 
Enel . 
cc : 


w/encl. 




STAT 
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1 . ‘ ■ 


MONTHLY FISCAL REPORT (1987-F-52) 


for 


CENTRAL PROCESSING CENTER (CPC) 





CONTRACT AF33 (65?) -128^3 

/ 




MONTH ENDING * 28 July 19 68 


APPROVED: 



STAT 
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r - Attachment (A-l) 

-*-987 Cost Report July 1968 • 

Total planned program (Line 9) is comprised of the following: 

' % * f- 

1 * Basic Contract " 

$ 9,100,000. For original CPC Contract 
" (499. ) Negotiated reducti on/Microfilm reduction 


2 


'Sub Total (a) $.9,099,501* Adjusted Total negotiated for original 
; . * CPC Contract 


Sub Total 


1,550,000. For original MP 2 Contract 
' ' - (6^622^, ) Negotiated reducti on/V&I and 7090 Implem 

1,4887378^ Ad-justed Total . 

■ 190 , 6 20. For original MP Contract 

(b) $ 1,678,998. For MP/MP2 Contract Adjusted total 


850,000. For original Special Studies Contract 
_ .(94,409. ) Negotiated reducti on/D. I.A. Scope Change 

Sub Total (c) $ 755,591® Adjusted. total negotiated for original 

Special Studies Contract 

> 

Sub Total 

(a,b,& c) $11,534,090. Adjusted . total for original Contract 
1 . elements, 

ECP’s .{negotiated and awarded) 

$ 112,500. ECP-04 

• / 22,650. ECP-05 

1 261,800. ECP-07 . 

, -■ _ 169,400. ECP-08 

414,600. ECP-09 
178,800. ECP-12 
368,200. ECP-16 

ECP-18 Orig.MP 2 Training ) 

ECP-18 Negotiated Reduction ) 

ECP-18 Adjusted Total ) 


(139,750. 

( (28,367.) 



Sub Total 


229,500, 
4,4oo, 
183,000 
554,460, 
43, 9oo « 
765,950, 

40,854, 

17,736 

-■55,900. 

40,312. 

65,575. 


ECP-19 

ECP-20 

ECP-22 

ECP-23 

ECP-27 

ECP-28 

ECP-29 

ECP-31 

ECP-32 

ECP-33 

ecp-34 

ecp-35 



$ 3,682,486 


/ - * 

Adjusted total for ECP Contract awards 
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3. Spare Parts $ 


89,71*2. 

354,200. 

41,086. 

155,000. 

43,000. 

12,195. 

32,300. 

182 ,174 . 


.Sub -Tot 41 
4. Total 


$ '909,697. 

$16,126,273.’ 


Attachment (A-l) 


First spares group 
Second spares group 
Third spares group. 

Fourth Spares group 
Fifth spares group 
Sixth spares group 
Seventh spares group 
Eighth spares group 

Total for spares contract awards 

Contract awards through July 1968 
(Sub-Totals 1,2. and 3) ‘ 


5* Allocated - To be p roposed an d negotiated 

$ 8,727. 


Sub -Total $ '8,727. 

6. Gr and . Total $16,135,000. 

7. Additional Funds Required’ , 

$ 1 , 535 , 000 .' 


Remaining spares budgetary allocation 
for lists 83 & 84. Total for spares 
(negotiated plus estimated budgetary) 
is now $918,424. 

Total budgetary allocation retained 

in planned value. 

. * 

. Total planned contract (items 4 
and 5) 


At cost (no fee) see Contractor’s 
letters dated 15 March 1967 and 
17 April 1967. Reduced by $37,000. 
as the result of current estimated 
cost-to-complete , 


8. Grand Total 


$ 17 , 670 , 000 . 


Total estimated Contract (items 
6 and 7) 




•- 1 . 

Page 2 of 2 
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